


гі 


Ы 5 К 
kg , ! %% М | 









Institutional Archive of the Naval Postgraduate School 


Calhoun: The NPS Institutional Archive 
DSpace Repository 


Theses and Dissertations l. Thesis and Dissertation Collection, all items 


1992-03 


Base Information Transfer System (BITS) 


Fitzsimmons, Jan; Cannon, Donna Doran 


Monterey, California. Naval Postgraduate School 


http://hdl.handle.net/10945/23554 


Downloaded from NPS Archive: Calhoun 


| Calhoun is the Naval Postgraduate School's public access digital repository for 
Р г D U DLEY research materials and institutional publications created by the NPS community. 
FW | | Calhoun is named for Professor of Mathematics Guy K. Calhoun, NPS's first 


||| || КМОХ appointed — and published — scholarly author. 


http://www.nps.edu/library 






LIBRARY Dudley Knox Library / Naval Postgraduate School 
411 Dyer Road / 1 University Circle 
Monterey, California USA 93943 





b = | И 2 E M Ocz ест, AA 


t Tt сағ 8747, 


ли 









LE 




























































=. t СИ D E Li I 
ul . LU UE T eee 1 MS 
б M. " ғ б E CREDE C 
. ы ` D ` Ы D 
р Г А n E "STATI (oe We ИС 
. E . ра СИТІ tee ..%) 
.. О А МЕ ҮН ГӘ 2.0 
. 4 - [E L] . [LU 
ЕЎ 0 Ы LI as s 0 LI LL] М 
, EET E М DL PD 
А .% t [5 E лик ES а ы ; 
rH a Pa 
г "CON H . 5 SE M cer О А 2 NODUM om] м 
M = &. ы . M 2) 
А к 4 ғ LL | .. Tn. B D .. 20 . 5 М 1 " 21 % 
a t * LLLI 
in ЕАН t РЕ io ie rer a ae й RS o Er 
n ТҮЗІП қ n] 
К DE E та» ~ ath one oe Қ; 0 е. EE ALL Boc Lu n Hs M Ју Vm 
О 93.4 ИС C Й " Lor eh и D UU 
d Й 1 ri ELI Pe, MM Ыр, ы uei y КИ ИЕ р EM 
А О H LI М "LETT! 
LI б .. => пе "m $* à 4 BILE | Ы АИА ЫС І pO VR М S Um m 
4 Я a қ әкі (ага OR EIT) 4 % ПИ 
. 8] МЫ, vt Il i: 
NA 









LETS 
У 








Vinee LT] 

























































































































































































































































































































































































































































































































































































































































. 5,6% 
5 heat 
D 
ҒЫ? SS 
a MR on 
я Уз 
*» can ЖАУ 
EM: SAAR Re 
T "TD ahaha Sida HERY, 
О m е 
қ .. Д 
n v. 9S ва 406, 
А . 
TREE 
.. FEM АИК ЈУГ 
oe В ONES А 
| » ER 
25 Pe $ a e 
E А РМ РАНИ КУ 
М жағала а | Phe О О 427 ED EL 
М E E .. n + E EC ГАЈ RETE х “ 
В б б Г MNT МИРЕ 
М ae .. ва" .. КУ ИК ИМ ГМ | 
П H "ваа е а .. ` ы И УЕ ЕТЕТ DL] LEAL 
] | Б EP E" А n n "LES ЕГІЛУ Қр H 
LI LI 4 . Li a ы » . . "n a Й а а ПА „+ 
. . К " ь А б ОР . TS TTE + ea te nnum М n i ЕН у 
.. 0 4 LE PE LS PPP EE . 1% У У, 0/4 n 
ry "n [TT] У П n Й * WOPUNSE ode a Y але vta e 
Ы P] ГЫС С И LE E m ^ 
ers E б .. E E Ps «9 SES Len A PE Lee es MT reer) 
` L Е E . mE »,* 4,7 9'na? € os, HOLDS Petre с 
E Li аа E 5 " FEES СІ NN ORT ПИ eer ee ee as [1 K à. A 
L LPS "ED so NS: h 7 * n . ЫТ jt n "^ CN У 
.. B . H П П А ee. Д ау stages v RO b 
E Pn] ы [i Bret Ns PLE C Са ак аа ме + op hy ove 
" à J “. ГГ” x See ee ӘЙ ute FTE EI TERETE] DEN Syn TAIETE ara 
А . LI t О . I МЕ "n . САП ak LE 0 993 dia INI СИРА w^ ИТ ы 
ч E f. TM А .. i» %9%% 9,9. 47, м9 СИА ТА Б E E ГЕ ИРЕ P 
ПЕС . . .. dc лығы; Э ET . DE] И E ESL] 2 МКИ . ТИТИ M А је die day А 
РА H " "а » DELLI NN EL * 058 DC C NC PITE] rae ЕО NOM 
E . ESL к P ““ ous se beg D E SCELTE s. KEN Pet he pt AC 
“ a 1. е Sy oe 4 eS cs че ве EE E Ы 24 44 els ee IT TEM г 342% wa а ЬЯ А ЖАСАП ГЕН 
б . m C "n ERE PCS 4... ТЕАТРИ 1%; Му 
m П t А D SN LIPS L LIED were ИТА ГЈ ( 
1 [TP “> "n : Д Pee er cee ey oe er? Е ГЕ Н B ~ 
LL] ҮЕС CRI wert 54. М LL ја d PEN MELIA 
б H + H +e ZI ' 4. ЕС .. "Ln s° a Vik ИМ 2 244 p z^ idi А 
à И E 4, О aD ej A Д 4 М Sy 5 
D Ы М ГЕ П) * n oe «я E 
П а ы a d * a5 Т! а EC i LE" NI у n HE “hen . СР ore 
d = СИ “24... LL б ПЕТ ПАРАН ИЕ .. ШЫ АН Pcr 
LE LU TL fear | D `r: tn ПЕНУ PI ds 975 n P LP EE] E МАРЫ ia, ОТАР 
И . o н. ITI КЕППЕЙ +. 4... T CIO i D Seven ПЪТИ ОТЕТИН Г: 19323. * 3 4 TORIA VE 
E О * О aoe КО ОРИ А ды .. ЈЕДИНО TTD за 00 049 у ПИСТИ ЗЕТЕ ТИТ О У ha а (ui ТЫГЕ АРГА ЖЕК 
.. E “... ta i “... . 0! шағы “ E В E ОПЕК РЕ ЕТ D M ГЫ РУУ ТГ а а ба ie Poy 
қ Ж А ері Ж Е e ETC T REP S D "ES ар VM, Ses м D tdeo hM LR ЕТЕР PUMP à ar <A be te MT FEM үк С 
" FETTE NEEDED LI T "ELT "EL LP TE TEMERE CXII AL AP iS HAC fs 4 re " Маји Зар И et L] 
Р BE CAE NUTS оо "TEE a ҮС D ОТИУИ СИЗ " DEDE ISI e uenire E * S at^ t A, Р UTEM МИ С IHE LER d CA cer prey wo 
Мы” [NN MO СТА D "2e He 8 8 v aft. DNE EUER А ААКНА ТОЯ Ne ILS R ur Gs ЫДЫ Mb vi Lip E ЕУ fdv ausi. 
^ ume r . 8 РИН rr m АЕ везала ин ње DTE Xn b XT ELE HERE PETERT п MN Кіл те pela PR 9% n em Her 
" E ХОСЕ ілу «€ EP N ... СРИ ЧИ ИСС ОНО РУЧКА ЗЛИ a LEE TETTI eke od 4 ААА аб ЫЗ M PP КЕ Dry kE M [n ove 
б tegar БР LY ОЬ АЫ А Аа г. ECOL LT ОХЕ: *$ 4-11» р УОПУТУН Жатық маты сы. қт даа тық % 7, 914,122 0 + међи "M d ACT РОКУ РРУ 
a " А - А . . Par ~ DELI LE LES NI be һ ee? Lee en ee oe ee Set “ > Fe oe nk to ELT ИНК ot ‘Turk РОТ МИ о И Lae РИМ 
" "D RP" 5 .. EE: eC STET cee о се ПУЕТ" СЧИТА Су Аче МЫ РЧ за КоА) 7e Алым i лары дет н чие PEN Pr) 
é X И А eA ЛЫ eR "m E РИЧИ ЧИНИ И ree TUE И vin ал Малта тараны ЕПСО MEE AL Ы Tro Car 
E Ы DLE tes eer Б aye tap А LAU L] se Vat sea NE У Й О | 3 Lr LIEN МИ "m ОРН УОИ) LU PE * Малы rok, NR at i repe EN 
" LAT А S ES А E Br CPC MEET CI CT) 4" Ce a ec ee Pe У La wif пити Р AM LA ee GAME M LETT MN LS Rd n 
Ы а "E “a @ Spo wt КУ ? СИР | Ғата PI ғ“ СО А РУЛЬ ъ зул ТОЧ ЕТ fe S ПА 5 ТЕТІГІ MA MON RUPEE d ТҰТ! 
E Я " CUN à IC О П СУИС $5 [NLIS NITE! П Й E ETETE SE | TT CLT ASTET] diis E 4 ЈЕ КАН Y pH PIG La EF Dn X A hse aa hd ` E РҮҮ р 
.. ~ 1 па на ко 4 ТС а ПТ "PEL ИГИ 4 . Ағам 4... - РИ a eo Carat AMA E ne E HET Wah oe bon ee lie repr a tbe ГЕТЕ mm "MTM Pie 
А ., КО „Ae 4% SEL ELT .  ..ш а... EET "te a DEM 1673 Я SITES E . ҮТТЕ Ix" П ~ E 1 Р tec М 
А РТИ tœ E "TL ... m prar saraja h o СИ к LT * .:." 19, КТ PPP c) ЫЯ Mr .'% MES Erw sler Г “4.1. Te he Reo 
Я А PE be ee Ae ara year eee F "m СҮГ ыы <8 sys ИРА У eS Tie ИРИНА ТИ ЧЕТЕ 46. рің SAEVIS. ЕЯ 401 д n 
С G Ы Б а тея PTT а З И У EM fa aor ИК; ОЛЕ: УТРК АЕ "ar пен ва» на TES IJ НЕ {57а ау, У" "TM dusty 
M L 7 ЕИ Ы 4 б E "s.a 8 3*4 LINIEN TEL" e* © Sed vy ber a 4”. ТІН aii gts ИКУ 4 H1 * Lim г р 
м 4 М = тб Ы Ы DL ПИСТИ УТКУ ИН ИЗ КИНИ ВР Т Шы i ұта i Т et Р ЫЕ 
ы ы а ... S . б E Й ДЕ Р А ПА ға. О * 4 <1 Be: Qs E : MA MELLE wi "TEM МЕ MIA ТАРА A 
H *M " " TIE 444%: [PME tc 244. NT ЖТА ика касы , 4 A Hrs LENTUM DUET 
Ы " " 1 "E в г танатты амы, LE LLL Tm в БИГЕ ТА ТА т n У Е САДЕ 2 и JE КЕ EXE LEA M MISI At Fr Ls n M 
А 1 d œ ы E D ` һа КЕ! 4.2 D Ag ` [IA E ate fae СЕН DU ПЕТ XN 449744. р Cet "m 
А E IDEE" б ПІС "IRE WU LI 042 069 70 С а ыы 2 EET LET ...Х Ке 1,5 ОМАНА “ QUUD MER та M P Ra * 
E М "T PEDE ITEM МИ E " E А wg ca Yt r oo bates oy АРА "e MEAN VORNE MDC, рт LE ni "TEES и а M a 
П © «a О .. " ME . ГТ ы DIN NT "TE he io АТТАҒАЛЫ EPA ЕРУ: 4.Х,,% ауе, LT = А5 14-34 DL И E Xi 
LA А РРА ^c “4 А "X NN PI .. < ... Ы ће) 5.599 А "n PELT (SRA Laa T eS E TEEL TE PTTL ET) TU Li ПЛАТА Ы а a 
. . б TP" 5 РО И P "IM .%. 4% в, ГІ ET А . АТ AN CE LII ЛИР ПАРИ РОК А УТИГ ХАНЫ E Kd * MT PATE i. es 
.. 4 Т СО -< » t! >» СА s Ы а ҮР ы uS Li ..е П ` гика а Ы А Бр .. АЫ Й LEO T PE ПАРКА % Т, Lon Mek ey hse ht 
а Б А . "TET ^T c efl" 3 fee ose? M "Uer IT PSP PT TS 4. 4.04» WF puters a aha hiker H Dr a NR LA DO Lacs Rn no 
“ А В d ^ TI PEU TRE * 4g. t РАДО ТВОР И РИС АКАКИЈА 4:2,” "TERI 4 ET 2p МР ade P 
Й s R ИТИИ ОЬ + да меча“ ” dnr A РА as 
қ à ` 1 Frei Tee Lr ТАТТЫ ТРАН Moe? HC DL PLE DEEP 
И М “Ea tate bg 7 У E РЕЈА Sua a "Ts 
» АРЫ СЕС ЖД | ОЈ Н ITEM РИН А 
. EMEND UTE Dane ay SEHE gels DAP IPM CE 
eh DE ge fag #8 UW Vance, rit МАРТА ИТЕ INT. САБЫ 
фе оно, У. ъъ оте ПЕТА) r DN SCC) “... ғ aul 
E . НЕЋЕ PED" PDA Oa 
РУМ та а л Н [EXP fies Rr ИО РА пе PERREN T] ELLE 
ЖАСТА” КҮРТ РИИ ИП КЕЛБЕ РТУТИ РОА АИ ИЕ 
x 144% 6 WL HD arte 4 %7%235 Bear baat fart, um PIT AQ м Meg dn LEE 
. "D ЊЕ then И КЫ o. dee i ETETE TAT AEG ИТ ИАН 
Ы М Б ИОА У АТ Е Н ap FOTO Mea 
* € ПОЕТИ (NIS EE UU ^ SB Құ 4 ІТ, | й 
Ы П [On и ГАЈ а б 
, У МОРЕМ 5 Sut RE Е 1 Au ж 
.. ЕН PRA E ale EA 
А DEDE [E CITAR 
. A ПРИ YT KB TTE: Mian 
" А " EOD TERTIO RS PL ЈИ ~ CR 
g Ch | (i ы t МЕ 
ri^ [md Mt. 
ы EE i D PN [ral ТЫ 
О E HaT РО 2 as 
М " t oy 1 Р т Lh 
" A .. . 4Ҙ.. ы Norge БРАТ ЫТ r Hr ORR OPT 
" И Й rm » > Le Pe ae | "4 "SO CUTE 5% ҚОСЫЛАР AD 
" a О s E t'e Ln ЦЫ PL e OO Sr neers ae КА "чеда А, = 
ы A. REUS x ee Е ТТІ ERE РИТА ҚАРҒАМ ту. қабы 
МИ А Қ e 4 "Os EAE PETS ге PC а РК. 
О Li ““ О М О we н. ~ 797 МЕ 
E М Е Ы d Lm. ы. Es y А Ec ar eri I pH 
| ' Ма И 
СИ ; LL] LI 7 5 LEFT] 4. " 
n m М . О cat ЊЕГ | Уа 724 д, 42 
Й " "TD LPS n TLR ET 3 PRELE РА 
ae er) "en E 1 e. " ИТОГИ mr." 2 EIPS Tj SE 
H See Ы a Ы PU. Р] к НЕ 
E L ы М...» Ха 
А Ы EI m Iq m ~ H dae gota gare Dent ee ЕТ = aa gt th of 
О r $ E Ae. О sehr р 
LI М D ` Ы LET E .»o* 
М d $7 0a. ath 
T А + E IT D » О "УНИ И ыы 
У 1 E А Я .а ПЕ. M ои n 
" " Ln "n “~ ye 
ы -. « NL 
қ А П . E . 4, ПЕРИЛ 
] " , ar a k D 4. 9 
5 E " Pr "EN ӨСІ XP s ЈА СИРИГ елегі 
hoa P. Е М . 2% тыз Ms . nr р 
У B А ЕСГ: "T Й КЕ Bt her 
À i i Ы . Е a n - Pres ài "ac Ww DR 
қ "+ E E LL Й О PLE IP. a VD "а 
H LI LI b n 4” "n be » .... лі Ше Жам » LI ГЕЈ Artes. А 
J E , . Й “4 270%. T I .. LE] м 
" , А a’ Uf ъ E 
М L à , Ы Ы . , 2.72 m 
a 4 С LH САО E 
y *os М М .. О РТУ e E ТҮ ^ 
H E ES E os .4.м40..ш); » E КОКТА 
H О RET А + „pė АР " М " ПТИ. ЗЕ og gt 
f E 1“. 
М 4 ње» 527 72 





Lal 
H 





D 
ae 9 (o gh. P xt 
ма s 


rr 













































































































































































































% А 
, 0 Ы A LN md nan 
REDE LED " vt b E quy 
4 * ЕТЕУ ЖЕГІН *4 7 PEE Feb aa 
3 б E “ty ace REE gh shake 547 4522. 24” 
E aM PTT LP TL EEUU 2 
E А DUTCH IP e t ЕЈ PD 
2 * ne ie Па“ Hc y rer LE E xy 4" d fUr cud aman 
) - | рЫ» 65i 47 
НА 
М ore ДРАВА ИЕ ЧЕ и 
P М Жы A [IDA I 
M ` ӨТІМ 4. ЕЛЕС [57] (4 
t pH "I piper Vor 
Fr WE S mU trn n p 
b E Y ew E 
JP D 
5 ' Li "aad "aod 4“ КЕПТІРУ 
А Я О рт аы me MER Pu ie 
"m к Га ты mec Cait SD поо PEEL ebd uai 
a "E һо . . Ж. А ПРЕСТО ТАСА) 
б m 4. а, 9 "rA E PLU s; Ка Р AVE ПРЕ 
E d "I Mie Rr i d do Me al 
ы СЕ ДОРА (417. i el le ht А ИУ 
à ПИНК 
Н А A Ad PNE D POTEST 
Е E ran J At БР LITE 
D 2 МР АН Ба У re DD D 
^ .. E " . Our ET Fu cR" E А acpap fn ae 
E а ПЕС А М Й E" О sess * [ELI О .. pee Г ..” | 
" .. ' " Й . 4 САЛИ ИК .; LI ye СЕ УИ Ы РО PELLI f¢qteere + 4 
DANI PEE . t P A or ‘ih g he 1.1 LE DNE EO SC A С Ы "i - Ф . TE SEa FT 
қ d Риги NL eoa o! Б © ae’ be lang LP te "EL “ре A IP ЗНА a 
^ x " Sw E 3 Й - Р РО tia a LE О ЈИ | AUD ГТД 
P * Б М . P О LM "CONG! L б . ... P D oe ~ 3 n [EET ПТР: 
.. . , * 0 А . оем 2 .. L LENSES 7 И t4 xe $$ TT Pa LETT Ds 
" B »* А * ” РА О 2 LEPTE T E [17 NI es I] "4 гь "LLL ИА ЕРТ Ғғ 
Я А Я ... А E . D 4 СЕС “ya, .. 790. Bogs ИЛЕН асы "а . 4 er ots 
4 «= * СИ aot D T * o4 € 9 t9 m Ы e 0 + ПИРА ЈИ ТЕ РНК ИК D LT ote gs ater Hy РИКИ МЛЕКО РОЛАН ПЕ) HT ШАСТ АЫ 
" ... 0 © E a • E = "o LC". er m rr ar ce ie ee ere Pe ee TU E t TET 45361, Re ГЕ ШАХАВ a ito pep £7 
У е "4 0 E САТУ E >te L Li М Га Lu "TE one LEE . ane РР 4, a fe .% B ur NET TL I ae ГГ | EARS HD E 
" Bee? ... «Pee 7 . Й . ss.. eas s. PIE 4,4 ric. LLL" КРИ ИА СОЈ СРЕ СИМ wi. t ПЕШИЕ Ы! 1,2 0 ae 
ras L4 2 Ы + Ha a LL n Lie Le y ri D ETE € à 066» a NP oe N 8 I at t PAP a E Ма а ње L a 
1 М LET 1 CE О О ГИ cate aur LJ LL on fb an ? the ПИА Л ЕЦ или T E E rU 
pre m PNE + " . ... а • nm О L2 PL "P а DD DEPT ET S б SET TLLA ОРО ИЫ j т7ж ie i TE ГИ ИЫ 
st Ы Ы М ы r .. СИ А р Li pet te e H a Cr er ee | at EET ET PENNE TP ee 41. ВО АИ ЧАЈА LTTE TI ҒЫ; 
ЈА а ADEM IS ДС LE А MIEL ДАЛАДЫ ыра 7) Д ЖЫЛУ! 
. Ра ovat с ДОК БА LETTER IET EI ы AN ГА НИ ИЫ АЊА "М Фар LE да 
ye ПЕС pe АУ I Ver Leer a Pe ЛАТ ee Pee be ee te БАРІ ИМТ Ы 
i ..- ПРИ a eg nC e 9 ' o£ oy 5» 9 5. fut, И Pe. “ ) ағ 44.) . ita 4” 
О "m А 1,545 #. == "аф nA OES E АУУ ЕНЕ ИМ ЫТУ CO SA V wb 4” өл “444 PR zb. 
О EDD ate Sd ere et ae ОИ a ПАЈЕ СОРЛА ОГАЕ DIRE E РАЈЕ ПА ЛТТЫ, sy Р E D "M i , 
- о ЭУ ПСЕ ГУС ИРА d Е EI PI d» 0$ de (pd tN BCI ARE EE. 2 e E iat. "Eo nura VE I РЕ мд 
g TE LTT E О ПЗП ИН РА КИ ЈЕСИ ЖЕГЕТІН DNI 
. "TM NE id 246 Pat IP. LEON LICET ADS 195 PILAE EI nn ZEE 
LI a, "E MT TELA Part vu тоер реа ЖТА ЛЫҒЫ АТАҒЫ LATI IE 
А ЈА LY Ed] DLL LLLA алалы 
mourn 1,‘ [ELE ARE ey be Pe ntar pal sho" ЖҰ PIA 
Тт T 2447504 4 “ee dat Pe bas EH E LAE] Cheeks Оны) 
DERI LU Hir] L HE МАРК АЕ p3 068g a4 epee 47 ДАҚ гы NUIT Е ДАМА 
3 9 9 y 8 9 0» b o. Pgqod 5g 1 ub ofa 9 MP ugta rats IR LIMEN TIME un: xL EU Р Же E Ка пи Ы ПАТИ Ми 
a Dor" P1 OL en L. TUA ИРИГ СЕСИЛ ТИ A VIP НЕТ АТТЫ” HET m Lm e 
E i ИТЕ Ж) rn НА РАДА КИРИ Н er a $54 HELL .. Ae a ie cae We ae ad oy Le be ee yt pay’ Кем ip 

















“ МИ "IE 


«M ap v r4 ОСЕТЕ Or TE Pr bd [ES me АҒА ТЫ в 1 
M LOT 4“ 


me DOPPELTE" Mm LIU PLUS RH АРА ОКУС oy Eide А ЛАА И КА 
А ИРА АГЫ САОНА Oy UL. ELE ПОГИНЕ ИАТА ПИ P VITRE 
АИ САМО пе IPRC ОКО И СУ Ie. Pn 


E ab ПОСТЕ Len re гмућ ПЕТР 








































































2 .. КИЛЕЛИИКИМАЗИА ДК УА М aT Ls 
2 Cur EE eT V oben n PE a EP" m DF ваља 095. »зђаи — 
" НЕТИ un fet vr ae « Sa tte G Pe ee Oe eee Ly а ИЫ ИИ 
a e the AEAEE RE лаған Aa dA КА ДУО ПСА ont ЖЕЖ РЕКЕ 
А ео а И КАЛЛАИ ET un TRE a ne R OEN њи T 
а Коа PT P PI РИЧИ 4:42 е" ГИ! НЕЕ А) 3 Wa gerbe gin gta? ААА Қа 
e ‘ a Sets tte ТРАКЕ КИ LUUD Ы E UNS ҚАН LL id bild. UL ei LULA MAS 
"T 3 orones W sonto ar ee TPE ee “: ИУ ы DU Pt n n^i И 7) 
қ CORN E) M PLY i ht E La ie E An. Rp "es nr МУНИ Ge пі ИА АЯН ЕТСЕ 49 
vu ы oe a ЕГІ ОРЕЛ Je oe eed 4 Ғе. Eu HAT EP im 
TE EER EN ade "aru SETIR A АИ M d Р) АИ ЕСЙ Mid ead E 
. . Y ий РАНИ. АЛИ А а МО қ ЈА И ЈИ А 
Я а ово јбјба ба : d5 ГЫ Cee? tha he ” ИКЕН гупрта LL је РИ 
О 474 “.,... aay open? ја $8» rtg) hs im Eo: LU ОВИ И ТА ИК О ИЕ АЗИЈА ww qnaa wr dett ТАРАН ЫН [ir die E 
ЕТО M PE И METELLI тее дг 479" Малы 





474: 
С аса ји TEL 










e, R p 
СОВЕ ЗАО РИМ и РИК СИ | УЗ LOR ҒЫ Xo et BUNDLE eA 
[ER ET Fo" Sd rae Mais РОДА hed be Ber 46. Б ел атын з 
= T П А У К ЫҢ жеді. 2H АТА CL MR 
rd HE LU 

АЕ nr 







MP 


LI anor МА 
sesio И 
POP eed 
wef Pee 
у DLE I 
pst АДЕ 
ша ала 






























MINI PEU LARA] 
LITE SNL NN e а 
OF FE pump eC КИ 
СМ 33244454 " 
PI ITE 5 ҚАЗАДЫ ОСЫН ЖЫ 
L КУЧЕН fo DII ol EAST ПАО лыш ш, nos 
eid AL ia ae EU ЫА у ПЕТУХ 
r nr To E LM ALLAI HT AL IS PLE M 
АМУ "PR ry РЕМ E Ы ИТА oo 
ГС Ps Men АВА Phi hte te ee Ls LA ha Mat fat фу" L| 
n rm. DOES LED a 21970 4 СЕН 
ГЫП piel mn] en A Lc велеа" eee ele ERR раме 
ПР АИ А Ае pled RHET БЕЛІ; 
Tee А и н АЫ 4 багмиње TJ Рао 
E 48474545829 4 n LM ho СИР. am E] T ОЛИ 
PLC а ЈЕ ЛАА tee aped Lac САЈТУ 
Ph ҰМ ee АНЫДА аин Или ЫА ? 
FM ЮУ ыа. Ри У ee Си И КА 
РЕНК Я es ILIAD tea Libel oo bbe 
МЕЈ | t ПА ОУ АМА ТИ НАКИЋ НА РЕСУР 
СЕТУ ЫП РАИ ЗА СИҚТЫ a Ў 
MEAS, АЕ A RARD "n Jj rA ПРУГУ 
н! ниту (mx 
HJ pr A Тел e eire ds 





















s 
4744774 erp HA» EL 











А 
q К ач a Я 1 Prud ESTA 
. . А [E PP "PEU MIL 





СЕ . ы E П LI $ . . a пити и Ao Ерни gp beep E 
1.) КУКА П t, «@ М 5 05 III 4.. Еж ee | 
“ g О » E А , >. bba TEETE , E 
| E 2 " А Б А Pres .. Ln 

















LENT, $t 1 8! 
ЕСТИ КЪЫ У 
ha zs 
E 
















etre vga 
Аса Қу 



















ЖИН 



















mes I 
М = * О . LI 4.“ L] E Г) n M Ы LUN. ET T EEEE 
Й " г .. E Й D be ЕАС О e ELE E] S OP ILLI "T за DIN TP Hoe Hn 
LA PUT . e 8 .? > . ... D a. б Lie b- РИТ TATE 2] P & р Н one Phe е ұтты Heime e" RIAM QE TUNI 

. g + ... [ER ITI . . LP] Ж Ж. E ГЕС a r $ « А р " Г c Se: DEPT PELLI UTI) C ТУТИН 

1 4 Н : жылатты e Hw PPC 2 аи САН, 
ig, negas P" and ast pes NL Ma Se pet E 
eo АРҚАНЫН СС 
ЕТЕНЕ М Н E 57 
mia re, oe ae e РГН УУТ? 




















ppt 12 


DUDLEY KNOX LIBRARY 


NAVAL POSTGRADUATE SCHOO! 
MONTEREY CA 93943:5101 














Unclassified 
SECURITY CLASSIFICATION OF THIS PAGE 


REPORT DOCUMENTATION PAGE 


1a REPORT SECURITY CLASSIFICATION 1b RESTRICTIVE MARKINGS 
Unclassified 
2a SECURITY CLASSIFICATION AUTHORITY 3 DISTRIBUTION/AVAILABILIT Y OF REPORT 
Approved for public release; distribution is unlimited 


'2b DECLASSIFICATION/DOWNGRADING SCHEDULE 


——————————— -—— ee —' — 





4 PERFORMING ORGANIZATION REPORT NUMBER(S) 5 MONITORING ORGANIZATION REPORT NUMBER(S) = owe 


| 













6b. OFFICE SYMBOL 
(if applicable) 
AS 


7a NAME OF MONITORING ORGANIZATION 
Naval Postgraduate School 


6a NAME OF PERFORMING ORGANIZATION 
Naval Postgraduate School 











6c ADDRESS (City, State, and ZIP Code) 
Monterey, CA 93943-5000 


7b ADDRESS (City, State, and ZIP Code) 
Monterey, CA 93943.5000 












8a NAME OF FUNDING/SPONSORING 8b OFFICE SYMBOL 9 PROCUREMENT INSTRUMENT IDENTIFICATION NUMBER 
ORGANIZATION (If applicable) 
| 
аа сь о пе с по по о пи — == — a — am —_—_ = = eS те нн 
8c ADDRESS (City, State, and ZIP Code) 10 SOURCE OF FUNDING NUMBERS 
| м ----------) 
Program tiement No Project No lai. f I Woar unn «ess | 
Number | 





11 TITLE (Include Security Classification) 
Base Information Transfer System (BITS) (Unclassified) | 


12 PERSONAL AUTHOR(S) Fitzsimmons, Jan and Cannon, Donna Doran 


13a TYPE OF REPORT 13b TIME COVERED 14 DATE OF REPORT (year, month, day) 15 PAGE COUNT 
Master’s Thesis From To 199? March 137 


16 SUPPLEMENTARY NOTATION 
The views expressed in this thesis are thuse of the author and do not reflect the official policy or position of the Department of Defense or the U.S. | 


Government. 
17 COSATI CODES | 18 SUBJECT TERMS (continue on reverse if necessary and identify by block number) | 
FIELD GROUP SUBGROUP BITS, base communications, computer networks, communications networks 
EN XA | ^ — | communications subarchitecture. 


19 ABSTRACT (continue on reverse if necessary and identify by block number) 


This thesis is a nontechnical overview of the Base Information Transfer System (BITS). It will discuss the history, current status and 
| [|1mplementation of BITS, a subarchitecture of a bruad Navy program created to support Department of the Navy communications ashore. 
| The intent is to consolidate various sources regarding BITS into one document and to provide information to aid 1n understanding how 
BITS relates to base communications. The study will define the scope of BITS and will explore how BITS implementation will interface 
with other Navy, military, and worldwide communications sysvems. This thesis is intended as a broad, informational guideline and may also 
be used for students of naval communications and for orientation purposes. 











20 DISTRIBUTION/AVAILABILITY OF ABSTRACT 21 ABSTRACT SECURITY CLASSIFICATION 
E] UNCLASSIriED/UNLIMITED — LM saMEASREPOR!— [X] DTIC USERS Unclassified 
22a NAME OF RESPONSIBLE INDIVIDUAL 22b TELEPHONE (include Area code) 22c OFFICE SYMBOL 
DD FORM 1473, 84 MAR 83 APR edition may be used until exhausted SECURITY CLASSIFICATION OF THIS PAGE 
All other editions are obsolete Unclassified 


125977] 


Approved for public release; distribution is unlimited. 


Base Information Transfer System 
(BITS) 


by 


Jan Fitzsimmons 
Lieutenant Commander, United States Navy 
B.A., University of North Carolina, Chapel Hill 


and 


Donna Doran Cannon 
Lieutenant, United States Navy 
B.A., State University of New York, Stony Brook 


Submitted in partial fulfillment 
of the requirements for the degree of 


MASTER OF SCIENCE IN TELECOMMUNICATIONS SYSTEMS MANAGEMENT 
from the 


NAVAL POSTGRADUATE SCHOOL 
March 1992 


ABSTRACT 


The purpose of this thesis is to provide base Commanding 
Officers and communications managers with a non-technical 
overview of the Base Information Transfer System (BITS). This 
thesis discusses the history, current status and 
implementation of BITS, a subarchitecture of a broad Navy 
program created to support Department of the Navy 
communications ashore. The intent is to consolidate various 
sources regarding BITS into one document and to provide 
information to aid in understanding how BITS relates to base 
communications. The study defines the scope of BITS and 
examines its relationship to such global communications 
architectures as Copernicus. 

This thesis also explores how BITS implementation will 
interface with other Navy, military, and worldwide 
communications systems. Separate chapters discuss how BITS 
implementation will influence acquisition, economics and 
equipment technology. This thesis also describes the 
functional transfer of Activities Providing Telephone Service 
(APTS) as an example of one level of the overall BITS 
subarchitecture. Finally, the authors’ conclusions are 


presented, and areas of possible concern are identified. 
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I. INTRODUCTION 


А. PRESENT STATE OF BASE COMMUNICATIONS 

Through the years, information and telecommunication 
systems on most naval bases developed independently. A 
variety of activities and departments, such as public works, 
supply, medical and personnel support, often planned and 
procured separate but similar stand alone systems. As 
technology improved and the need for such systems and related 
equipment expanded, many bases sprouted a mesh of redundant 
"Spaghetti" networks. Experts and officials began to realize 
that it was more beneficial and cost effective, not to mention 
administratively easier as well as operationally necessary, to 
tie these separate systems together and to share common 
resources. 

Throughout this thesis, base communications refers to a 
compilation of systems at any one base, ranging from existing 
standard telephone lines to local area networks (LANs) to data 


transfer systems such as video teleconferencing (VTC) or 


electronic mail (E-mail). Base communications are presently 
independent systems, each with unique missions. They often 
lack connectivity with similar systems. There is little 


coordination between activities located on the same base to 


capitalize on shared requirements and avoid duplication of 


effort. Yet it seems clear that central coordination of all 
the communications and information systems on a base is 
necessary. Current communications connectivity is 
insufficient to meet present demands [Ref. l:p. 9-2]. The 
older systems already in place are becoming obsolete and 
increasingly expensive to maintain. 

To promote a more efficient employment of assets, the Navy 
has begun a restructuring of the communications and computer 
organization. In the April 1990 merger, the Naval Computer 
and Telecommunications Command (NAVCOMTELCOM) has been 
established as the central authority to manage assets that had 
formerly been under the control of different organizations. 
These assets include telephone systems, official message 
traffic, E-mail, automated data processing (ADP) and network 
management functions; in short, base communications. Making 
one organization responsible for а broader scope of 
communications operations should aid in reducing duplication 


of effort and encourage more standardization of systems. 


B. PURPOSE, OBJECTIVES AND SCOPE 

The purpose of this thesis is to provide the base 
communications officers and managers, the commanding officer 
(CO) and any action officers a non-technical overview of the 
Base Information Transfer System (BITS), a subarchitecture of 
a broad Navy program created to support Department of the 


Navy communications at the base level. This thesis will 


discuss the history, current status and implementation of 
BITS. The objective is to provide the information needed to 
understand this  subarchitecture as it relates to base 
communications. This thesis will explore how implementation 
of this system will influence acquisition, economics and 
current communications technology. This thesis will also 
EENerybe the functional transfer of Activities Providing 
Telephone Service (APTS) as an example of one level of the 
overall BITS subarchitecture. 

This thesis is designed to be used as a tool in 
understanding the BITS subarchitecture and its relationship to 
Navy-wide and worldwide communications. It may also be useful 
for general briefings and personnel indoctrination. This is 
intended as a broad set of guidelines, however, and will not 
provide a complete, detailed description of the technical 


a PECES of BITS. 


C. ORGANIZATION 

This study is organized into chapters that discuss or 
analyze a specific aspect of BITS. Each will entertain 
certain questions and will pose new ones. BITS is an 
innovative concept that is still in a formative stage and is 
undergoing constant change. 

Chapter II delves into the history of BITS. It introduces 
the reader to such larger communications concepts and 


architectures as the Naval Communications Control Architecture 


(NCCA) and Copernicus, and describes where the BITS sub- 
architecture falls into place. This chapter also discusses 
the BITS concept and what the system is comprised of; the 
equipment and the technology. Appendix A of this thesis is an 
example of BITS as applied to any Navy base. It is a generic 
scenario using a fiber optic backbone. This appendix can be 
used by system designers or technical personnel for a more 
detailed understanding of the system. 

Chapter III deals with the procurement and acquisition 
(strategy and process) of BITS; the history, the funding, the 
current status, and some possible concerns. It will discuss 
the Navy’s life cycle management policy for information 
systems and how this applies to BITS. A project plan for 
BITS implementation will be described in detail. Also, the 
roles and responsibilities of key personnel and organizations 
concerning the successful acquisition of BITS will be 
delineated. 

Chapter IV discusses economic issues associated with BITS. 
It will provide an analysis on whether leasing or buying 
equipment is the most cost effective method. A Lease Versus 
Purchase Analysis for the Administrative Telephone System at 
Oakland Army Base, and the Navy Leasing Feasibility Study are 
the foundation for a BITS analysis. This study can be used as 
a general guide for management personnel to use in determining 


lease versus buy for a specific base. 


Chapter V deals with Activities Providing Telephone 
Service (APTS). It reviews and updates the functional 
transfer of these facilities to the NAVCOMTELCOM claimancy as 
part of the Navy-wide program for standardizing and 
integrating base communications. 

Chapter VI discusses recommendations and conclusions. It 
will describe the pros and cons, the benefits and detriments, 
of BITS and how this sub-architecture will affect base 
communications. Questions and concerns for the future will 


also be raised. 


II. NAVAL COMMUNICATIONS AND THE BITS SUBARCHITECTURE 


А. SCOPE OF NAVAL COMMUNICATIONS 

Naval communications today is fragmented, operations 
specific, relies on separate information systems and equipment 
for voice and data transmission and often utilizes out-dated 
or out-moded technologies. Because these systems were devised 
at a time when interconnectivity and interoperability were not 
a prime consideration, they generally lack both.  Redundancy 
and repetition of function is the norm. 

Communications (or telecommunications) as used in this 
thesis refers to all forms of optical or electronic 
information exchange. Two distinct theaters divide naval 
communications: ashore and afloat. In order to understand the 
intricacies of BITS, an examination of larger communications 
architectures and their relationship to BITS is necessary. 

l. Naval Communications Control Architecture (NCCA) 

a. Background and Purpose 
Beginning in 1986, the Navy examined its data 
communications and discovered non-interoperable systems, lack 
of resource management, limited media capacity, diverse 
communications environments, and lack of central management. 
[Ref. 1:р. 8-4] To guide standardization, a top-level 


architecture was needed. In October of 1988, the Navy Data 


Communications Control Architecture was published. Officials 
soon realized that such an architecture needed to encompass 
all of naval communications and not just data communications. 
The original architecture was rewritten. Currently, Navy 
officials, with help from the MITRE corporation, are drafting 
the sub-architectures and components of the renamed NCCA. 

Developed as a single structure concept, the NCCA 
has the purpose of leading naval communications toward a 
"fully integrated, digital, standards-compliant network." 
(Бек Tp. 8-1]. The objective is to ensure complete 
Integrated Services Digital Network (ISDN) capability both 
afloat and ashore. Important aspects of this concept are 
responsiveness, cost-effectiveness, interoperability, 
reliability, adaptability and security. 

b. Structure and Design 

The NCCA, designed to meet operational, mission, 
and user needs, is to provide a variety of services. They 
include but are not limited to: file transfers, interactive 
transaction processing, imaging, voice, video- 
teleconferencing, and message services. The latter will be 
provided through the Defense Message System (DMS) described in 
detail in a separate section. Key considerations in 
developing communications systems must include: integration, 
interoperability, technological enhancement, and operational 


compatibility. Integration ensures that all communication 


modes are capable of using all communications’ systems 
components (circuits, Switches, terminal devices, etc.). 
Interoperability allows communications systems and related 
equipment to exchange information or services directly between 
them and their users [Ref. 2:p. 190]. Technological 
enhancement refers to how receptive a system is to innovation. 
The critical factor is operational compatibility. All 
communications systems must be able to successfully operate in 
all military scenarios and environments. 

The NCCA is structured into two elements. The 
first describes distinct sub-architectures that provide a 
unique service to specified naval activities. Although 
Separate in function, the binding factor is interoperability. 
The three sub-architectures of the NCCA shown in Figure 1 
[Ref. 3:p. С-2| аге: (кет. :! РЕМ =: || 


е“ BITS -- provides for an ISDN environment within naval 
bases and activities ashore. 


e Afloat -- integrated systems aboard ships and the link of 
these systems to BITS ashore. 


* Long Haul -- links of geographically separated naval 
activities and bases. 


The second element of the NCCA describes the 
Control components that apply throughout the sub- 
architectures. They each share a commonality of purpose. 
They are: network management, security, and standards and 
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Overall responsibility for monitoring 
implementation and management of naval communications 
architectures lies with the Deputy Assistant Secretary for the 
Navy, Information Resource Management, DASN (IRM). 
NAVCOMTELCOM’ s responsibilities include "planning, 
configuration control, budgeting, material resource support, 
readiness, operations, maintenance, and management support” 
for BITS and Long Haul sub-architectures. The Space and Naval 
Warfare Systems Command (SPAWARSYSCOM) oversees the Afloat 
sub-architecture. Although DASN (IRM) has overall 
responsibility for the development and maintenance of the 


control components, NAVCOMTELCOM has hands on responsibility 


for the network management component since it is an integral 
part of the BITS sub-architecture. [Ref. 1:p. 8-3] 
2. Copernicus 
Copernicus is a system architecture designed for the 
Standardization and modernization of the Navy’s command and 
control organization. Briefly describing this architecture 
demonstrates to the reader how BITS plays an important role in 
a global structure that affects naval and joint tactical 
operations worldwide. 
a. Background and Purpose 
Naval command and control is the warfare function through 
which a maritime commander delegates warfighting 
responsibilities to subordinate commanders and their units 
under his command. Command and control is exercised 
through a supporting technological, doctrinal, and 
organizational system known today as C4I. [Ref. 4:p. 1- 
2] 

Rapid advances in technology make "global 
surveillance" a real possibility. However, acquisition, 
management and operation of this technology requires a 
standard architecture. Copernicus is the architecture that 
will restructure and guide the Navy’s command, control, 
communications, computers, and intelligence (C4I) strategy to 
better meet the demands of the post Cold War era. 

CAI has evolved through three major phases. During 
World War II, command and control was organized into a system. 


Since World War II, technological advances have predominated 


and have grown out of proportion with the basic system 


10 


operation. The focus has turned to equipment capabilities 
vice operator needs. Systems have grown very complex with 
separate doctrines the rule. The number of communications 
networks has increased tremendously with the need to send all 
the globally accumulated data to the afloat tactical commander 
at sea. Today the effort is to "unite form with function" 
[Ref. 5:p. 86] and to balance the technology with system 
operation. To do so requires a major shift in perspective. 
The Copernicus architecture is designed to build the system 
around a common technology and centralized standards. The new 
center of perspective will be the operator vice the machine. 
ес "5:р. 84] 
b. Structure and Design 

There are four basic cornerstones to the Copernicus 

architecture. 


* Eight theater-wide Global Information Exchange Systems 


(GLOBIXS). Purpose: to acquire, standardize and 
concentrate shore-based data for Navy and joint use into 
"communities of like interests." (ке p 3-1]. 


* The Commander in Chief (CINC) Command Complex (CCC) is a 
virtual network. Purpose: to manage the information flow 
for the tactical commander. 


* Fourteen Tactical Data Exchange Systems (TADIXS) . 
Purpose: to exchange data information from GLOBIXS with 
data afloat. 


e Tactical Command Center (TCC) afloat. Purpose: to make 
tactical use of data from the GLOBIXS-TADIXS information 
exchange. 


11 


c. The BITS Interface 
Figure 2 illustrates the BITS interface within the 
Copernicus architecture [Ref. 4:p. 8-12]. The shore-based 
GLOBIXS networks will have a common intersection at the CCC. 
Each will be "carried over common bearer services, use common 
formats, and terminate in a common terminal"  [Ref. 4:p. 4- 
2016 These networks will operate theater-wide or globally 
over the Defense Communications System or commercial systems. 
At the command center, bearer services will terminate at the 
BITS. Figure 3 highlights the elements of Copernicus and the 
BITS interface in a military scenario [Ref. 6]. 
The Navy will use wireline bearer services for GLOBIXS, 
sharing access to the bearer for economy and efficiency. 
When ships and submarines are in port, they will access 
these bearers for limited TADIXS service. They will 
operate Support TADIXS message services in port just as 
they operate them at sea, using wireline bearer rather 
than SATCOM bearer service. 
Base Information Transfer System (BITS) will use wireless 
(e.g.,fiber optic) services to provide transfer of voice, 
data, and other formats within naval stations with 
interface to other bearer services (e.g.,DDN). Ships in 
port will be capable of BITS access for multiple 
services...[Ref. 4:p. 8A-15] 
В? THE BITS CONCEPT 
BITS came into being as technology advanced, standard 
communication protocols were identified, and integration of 
various information systems became feasible. Many sectors of 


society realized that potential savings existed by exploiting 


this technology to bring about more shared resources. The 
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Figure 3. Communications Systems in a Military Scenario 


Navy’s plan to coordinate information flow in ashore 
facilities was conceptualized through the BITS 


subarchitecture. 


The Department of the Navy (DON) will embark on an 
innovative planning, management and procurement strategy 
to modernize base-wide communications. Considerations of 
limited resources, evolving technologies, and the current 
planning environment dictate that the DON must use a. 
visionary approach to centralizing both planning and 
management. Ref p C-va] 

In order to accomplish these stated goals, the Navy has 
adopted an architecture that will allow interoperability of 
virtually all aspects of communications existing on any given 
base. This architecture will mandate interconnectivity of all 
systems on the base and allow a ship pulling into a pier to 
"plug into" the base system and connect with all the existing 
communication services. 

To be able to accomplish integration, standardization is 
essential. The international community has been successfully 
working towards standardizing protocols in several areas. 
Open Systems Interconnection (OSI) defines protocols to ensure 
interoperability of information systems worldwide. Integrated 
Services Digital Network (ISDN), a subset of the OSI Reference 
Model, allows for the integration of voice, data, image, 
message, and video communication services using the telephone 
system as its foundation [Ref. 3:p. C-viii]. By adhering to 


these international standards, the DON will benefit, not only 


by the ability to integrate its own systems, but additionally 
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by being able to procure state of the art commercial off the 
shelf (COTS) communication equipment. 
1. History and Background 

In an effort to modernize information transfer 
systems, the Navy initiated a broad program in 1986. The 
objective was to utilize emerging technologies and adhere to 
standard protocols in order to overcome the deficiencies of 
current systems. The intention was to greatly improve the 
flow of information, thereby promoting more effective decision 
making and mission support capabilities to enhance mission 
readiness. [Ref. 3:p. C-1] BITS was created to support the 


communications of the DON Бү providing a coherent 


communications planning structure at the base level [Ref. 
З:р. c-4]. It is a management strategy for the base commander 
to better utilize his/her communications assets. 


Interoperability and interconnectivity will exist for all 
equipment on the base, and there will be a central facility to 
coordinate all operational aspects of the system. 
2. System Architecture 

BITS is part of the Navy Communications Control 
Architecture  (NCCA). It is an integrated communications 
architecture to provide voice, data, image, message, 
electronic mail, and video communication services to base 
users and ships at the pier. It will be comprised of: 


• A backbone cable plant using a fiber-optic media. 
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* The base switch complex. 
* A universal wiring scheme. 
* ÀA pier facility interface for ships. 


* An interface for Defense Communication System (DCS) long- 
haul systems. 


* Connectivity for the Defense Message System. 


• A Network Management Center (NMC) to control and manage 
services. 


The basic premise is that all base communications 
systems will be connected through the backbone cable, a fiber- 
optic system. [See Appendix A for an example of how BITS 
would be applied to a Navy base.] The backbone cable will 
provide the physical connectivity and electrical transmission 
between the users and the switch complex. Individual users 
will be connected based on a universal wiring scheme. The 
varying user equipment connected to the network must use 
approved, standard protocol suites (as set by OSI/ISDN). 
Networks that have dissimilar characteristics will require 
gateways or bridges. Existing local area networks (LANs) will 
have access to other LANs connected throughout the backbone 
cable plant. BITS will evolve to include a multi-level secure 
architecture. An important aspect of BITS is that it fully 
supports communication requirements at the pier. When in 
port, a ship will be able to utilize the full range of 
services available on the base. This will contribute to a 
fluctuation in usage of the overall BITS system, so it must be 


able to accommodate that, and allow for future expansion and 
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growth. By utilizing the high bandwidth capacity inherent in 
fiber optic media for the backbone cable, it will be possible 
to allow for a great deal of future growth without the need 
for installing additional cabling. 

All users will be interfaced to the DCS long-haul 
networks through the base switch complex. Interbase data 
communications will primarily be accomplished through the 
Defense Data Network (DDN). Many of the DCS systems such as 
Automated Digital Network (AUTODIN) and Automatic Voice 
Network (AUTOVON) are currently changing, so the exact 
structure of the connectivity is not known at this point. 
Figure 4 provides a general overview of the BITS concept 
[Ref. 6]. 

a. Standard Protocols 

The NCCA advocates that the Navy use OSI protocols. 
Protocols govern the rules and syntax that allow information 
to be transported through communications networks. In the 
past the military has used the unique Transmission Control 
Protocol/Internet Protocol (TCP/IP) resulting in limited 
interoperability outside of the Department of Defense (DOD). 
To gain flexibility and universal interoperability, migration 
to the widely accepted OSI protocols will occur. 

b. Services Offered in BITS 

The following services will be available to all the 


system users on the base or at the pier: 
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е File Transfer--to send and receive large volumes of raw 
data or reports from one location to another. 


* Interactive Mode--used when a terminal user or host 
computer process desires real time information from and 
immediate interaction with a host processor. 


* Message Communications--encompasses record communications, 
DDN, and electronic mail. 


* Video Teleconferencing--interactive, electronically 
conducted meetings between different locations, this will 
be a shared facility. 


* Imaging--the representation, storage, and access of images 
reproduced electronically or by optical means. 


* Security--the system will allow for a variety of security 
requirements. 


e Voice Communications--includes all existing features 
including multi-level precedence and preemption. 


These services currently exist on many bases. The 
BITS concept will allow for more efficient use of assets and 
provide an overall management for all the communication 
services described. The central management facility will be 
the NMC. 
3. Management Structure of System 
The NMC will Бе the focal point for all 
administration, operation, and maintenance of BITS as well as 
for user services and resolution of user complaints. It is 
based оп the guiding principle ӨТ unification of 
communications management. The NMC will coordinate with the 
users of the system as well as the technical control facility, 
the base switch complex, long-haul networks and interfaces to 


ships at pierside. It will contain state of the art displays, 
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interactive databases, monitoring, control, and planning aids 
to administer and plan all communications on a base. (Веј. 
1:p. 9-4] 

The NMC will serve as the single point of contact 
where users can get virtually all of their communications 
problems resolved. Figure 5 [Ref. 3:p. C-47] provides a 
detailed description of the NMC. 

Functions of the NMC can be broadly classified as 


follows. [Ref. 3:p C-B-9] While this is not an all-inclusive 


Fine, Burglar, 
and Ero enii Secure 
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Backbone Cable Plant 
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Non-ISDN ASy Video 
Public Terminals Termina Teleconferencing 
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Figure 5. Network Elements Managed by the Base NMC 
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list, it serves to categorize the primary functions of the 
NMC: 


* Fault Management--includes all aspects of dealing with 
fault detection, diagnosis, and resolution. 


e Performance Management--involves data collection and 
analysis. 


= Configuration Management--includes identifying the 
locations and types of user equipment; provides access 
control and authorization data. 


e Security | Management--manages authentication, access 
control and encryption facilities. 


* Accounting Management--provides user administration and 
accounting data processing. 


For the NMC to effectively manage BITS, it must 
interface with external (off base) communications systems. 
The NMC is designed to support and provide the communication 
protocols and interfaces needed. 

4. Interfaces With Other Systems/Networks 

a. Defense Data Network (DDN) 

As a major subsystem of the Defense Communications 
System (DCS), the DDN provides long haul transmission 
capability. A digital packet switched network, it allows for 
worldwide operational coverage and support. DDN will provide 
the long haul communications connectivity for BITS. For those 
bases with access to a network node, BITS will gain entrance 
to DDN through a specific DDN gateway. For those bases with 
no direct node access, BITS will provide dial-up connectivity. 


Users with unclassified information will connect through the 
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Military Network (MILNET) portion of DDN. The Defense 
Integrated Secure Network (DISNET) will be used for classified 
information. Traffic will be encrypted at the originator’s 
work station and decrypted at the distant end. 

DDN will evolve towards Open Systems Interface 
(OSI) standard protocols. However it will maintain the 
capability of utilizing Transmission Control Protocol/Internet 
Protocol (TCP/IP) based systems until complete conversion 
takes place. The Defense Commercial Telecommunications 
Network (DCTN) will augment DDN when necessary. A leased 
communications system operated by Defense Information Systems 
Agency (DISA), DCTN provides such services as routine common- 
user switched voice, dedicated voice or data, and video- 
teleconferencing throughout the United States. [Ref. 4:p. 4- 
24] 

b. Defense Switched Network (DSN) 

If BITS loses access to DDN, possibly through war 
or natural disaster, the DSN will be used as an alternate 
means of providing data communications service евро 
KSJ The primary telecommunications network for the 
Department of Defense (DOD), DSN has evolved from the existing 
AUTOVON system. DSN will provide multi-level precedence and 
pre-emption for clear and secure voice services. ISDN 


technology is the target for this system. 
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BITS will interface with DSN through switches and 
nodes. BITS users will then have such services available to 
them as: [Ref ME p. 9=1518 

e Dial-up connectivity to DDN. 
e Augmentation of DDN data communications service. 
e Video teleconferencing service. 
* Usage-based billing. 
c. Federal Telecommunications System 2000 (FTS 2000) 

On the horizon, FTS 2000 is planned to meet the 
telecommunication needs of the federal government beyond the 
year 2000. It will consist of a multi-services contract 
providing the government with a network for switched voice 
services, switched data services, packet-switched services, E- 
mail, video transmission and dedicated transmission services. 
FTS 2000 will carry administrative traffic only. Tactical 
communications which includes cryptographic traffic and C4I 
traffic will not be carried by FTS 2000. 

d. Defense Message System (DMS) 

DMS provides flexible store and forward messaging 
service. The system currently consists of AUTODIN and E-mail. 
By the year 2000, the goal of DMS is to provide secure desktop 
to desktop service that will phase out AUTODIN and most 
telecommunications centers. 

A gateway will provide connectivity between BITS 


and the long haul DMS network. Messaging services offered by 
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DMS include organizational messaging. Such traffic includes 
command and control messages or any other messages that 
require authority approval before transmission. BITS will 
provide the connectivity between the Message Transfer Agents 
(MTAs) and the Organization User Agent (OUA) for the 
successful transmission of these types of messages. 
Informational messaging is also a service of DMS. 
Administrative messages and working communications between 
individuals fall into this category. BITS will provide the 
connectivity between the MTAs and the User Agents  (UAs) 
involved in informational messaging. 
e. Corporate Information Management (CIM) 

The CIM plan is a management initiative calling for 
the development of standard information systems throughout the 
Department of Defense for common functional areas such as 
payroll, personnel issues, medical coverage and logistics 
[Ref. 7:p. 17]. This concept considers information a valuable 
resource that needs to be manipulated efficiently to obtain 
cost savings. CIM is important because it centralizes 
information functions and management using open systems 
architecture. BITS will easily integrate into this system 
both physically and conceptually. Refer to Figure 4 as an 
illustration of the interconnectivity between BITS and DDN, 


DSN, DMS and the CIM gateway. 
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111. PROCUREMENT PROCESS FOR BITS 


A. DEPARTMENT OF THE NAVY ACQUISITION REGULATIONS 

In an effort to better coordinate the limited resources of 
the Department of the Navy, the Life Cycle Management (LCM) 
Policy and Approval Requirements for Information System (IS) 
Projects was issued as Secretary of the Navy Instruction 
(SECNAVINST) 5231.1 on 8 March 1985. The regulations apply to 
various types of information technology and management of 
information systems. SECNAVINST 5231.1 is an adaptation of 
the system acquisition management process which is described 
in SECNAVINST 5000:1B and Бор 5000 1. LCM is a management 
discipline for acquiring and using IS resources in a cost- 
effective manner throughout the entire life of a system. [Ref 
8] 

1. Applicable systems 

The scope of the systems involved are as follows: 


* ISs primarily supporting administrative or logistics 
functions (BITS falls into this area). 


* ISs primarily supporting research, development, test and 
evaluation (RDT&E). 


* ISs not designated as major systems by the Secretary of 
Defense. 


* ISs not primarily supporting Weapons, Command and Control, 


Communications in direct support of military operations, 
or Intelligence in direct support of military operations. 
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2. Life Cycle Management (LCM) Goals 
The goal of the LCM for IS projects is to support the 
mission by providing systems that demonstrate the following: 
a. Effectiveness 
Information required to perform assigned tasks must 
be available: when needed, with accuracy, in the most usable 
form, to those who need it and only to the appropriate people. 
b. Affordability 
The IS must collect, refine, combine, communicate, 
store and retrieve information at an acceptable cost in terms 
of both dollars and personnel. 
c. Efficiency 
The system must achieve maximum benefit at a 
minimum cost. Each item of information should be necessary 
for mission accomplishment, and retained in only one place, 
unless multiple storage is required for security or for more 
economic use. 
d. Manageability 
The system must provide indicators to identify 
conditions that are out of the acceptable limits. These 
limits must be defined qualitatively and quantitatively. 
Procedures must exist for system problem diagnosis and 


performance verification so that managers can take appropriate 


corrective action. 
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e. Coordination 
The IS must be integrated with all other ISs with 
which it must interact. It will be consistent with all 
applicable standards for data, information technology, and 
information systems. 
3. Life Cycle Management Phases 
IS projects must be managed in accordance with a five 
phase LCM strategy. [Ref. 8:p. 2 of encl (4)] 
a. Mission Analysis and Project Initiation Phase 
The purpose of this phase is to identify and 
validate а mission element need, determine specific 
assumptions and recommend consideration of alternative 
concepts of an information system to satisfy the need. It is 
in this phase that management determines if a valid mission 
deficiency or opportunity exists. A Mission Element Need 
Statement (MENS) will be compiled to provide a succinct 
statement of the problem or opportunity, its importance, and 
any significant time, cost, or other constraint that could 


apply to exploration and acceptance of alternative solutions 


to the mission need. The estimated total costs must be 
identified as completely and accurately as possible. When 
feasible, it is stressed that mission needs should be 


satisfied by using existing resources. 
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b. Concept Development Phase 

At this point, alternative ways to satisfy the MENS 
will be developed and evaluated. Initial economic analysis of 
alternative solutions are performed, and recommendations of 
one ос more feasible concepts are made for further 
consideration. Management will examine the MENS and determine 
menseveral competing concepts should be demonstrated and the 
risks associated with each. A Project Manager will be 
appointed, and a Project Management Plan will be prepared to 
identify organizational relationships and responsibilities for 
management and support of the IS project during each remaining 
phase of the system life cycle. Finally, a System Decision 
Paper at Milestone I (SDP-I) will be approved to recommend one 
or more workable solutions for detailed evaluation. 

c. Definition and Design Phase 

Detailed functional requirements for information 
System performance will be defined and validated. Alternative 
designs for an operable IS will be evaluated as to implement 
the recommended concepts. Economic analyses of the 
alternatives will be further refined and the most cost 
effective design for full scale development will be 
recommended. Once the best system is selected and its 
technical adequacy verified, an SDP at Milestone II is 


approved (SDP-II). 
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d. System Development Phase 
The purpose of this phase is to develop, integrate, 
test and evaluate an operable information system to satisfy 
the information system specifications and update the economic 
analysis for the operational system. The system will be field 
tested and a training plan and an IS integrated logistics 
support plan developed. Finally, an SDP-III is approved 
indicating that the system is ready to be implemented. 
e. Deployment and Operation Phase 
In this phase, deployment and operation of the 
system occurs in accordance with specifications. 
Implementation plans, including training and resource 
availability, must be sufficient to support the schedule for 
operations prior to approving the SDP-IV. That approval 


indicates that system performance is acceptable. 


B. BITS ACQUISITION 

NAVCOMTELCOM is responsible for the integration and 
consolidation of ashore communications within the Department 
of the Navy (DON) [Ref. 9:p. 2].  NAVCOMTELCOM will provide 
technical standards for base telecommunications services, 
replacement of equipment, and upgrading of existing base 
communications [Ref. 10:p. 1]. BITS is the solution to 


integrate base communications and information systems. 
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1. Acquisition Strategy 
NAVCOMTELCOM has developed an acquisition strategy to 
ensure compliance with higher level directives and facilitate 
the process. This strategy defines how the acquisition 
process will be employed. 
a. Sources 
Many of the products (зех, communications 
equipment) that will be procured for the BITS program will be 
commercial off the shelf technology (COTS) for which there 
exists a broad vendor base. This enables both small and large 
firms to become suppliers for the system. 
b. Competition 
There is a great emphasis on competition among 
suppliers. It will be sought, promoted and sustained 
throughout all program years [Ref. 9:р. 12]. Required 
specifications for BITS have been written only after 
consultation with vendors in order to simplify the procurement 
process. 
c. Source selection 
Competitive negotiations will be used and contracts 
awarded to responsive and responsible offerors deemed 
acceptable in all evaluated areas [Ref. 9:p. 12]. 
d. Contracts 
Because the majority of the items will be COTS, 


contracts will be firm fixed price  [Ref. 9: peewee LZ) 
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Solicitations will be issued in accordance with Title VII of 
the Deficit Reduction Act of 1984, Public Law 98-369, and the 
Competition in Contracting Act. 
2. Acquisition Process 

To make the transition to BITS as simple as possible, 
NAVCOMTELCOM has contracted Booz, Allen, and Hamilton, Inc. to 
create an acquisition process and implementation plan to be 
used Navy-wide. The end result, a Project Implementation Plan 
(PIP), will be used by base commanders and action officers as 
a project guideline. The objective of the PIP is to describe 
the processes to execute BITS in detail and define the roles 
and responsibilities of key personnel [Ref. ll:p. 3]. 

SECNAVINST 5231.1 permits project managers to tailor 
the execution of a project to suit the unique characteristics 
of that project. The PIP uses a streamlined, three phase 
approach to LCM of BITS which satisfies the regulations 
required in SECNAVINST 5231.1. Each phase includes a general 
description and estimated timeline for accomplishment. Within 
these three phases are a total of 50 project functions 
described in detail that must be undertaken. Table 1 lists 
each of these functions and the organizations responsible for 
them. 

a. The Mission Analysis and Project Initiation Phase 

Within this phase, the Activities Providing 


Telephone Service (APTS) will determine specific requirements 
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Table I Project Functions 
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| 

COMPETITION AOV. CONTRACTING ACTIVITY | 

GENERAL COUNSEL 
ECHELON il! « $ 100K CONTRACTING ACTIVITY 






11. OETERMINE 
CONTRACT ANO 


LEGAL SUFFICIENCY 


CONTRACTING ACTIVITY 


























12. PREPARE COMMERCE 
BUSINESS OAILY NOTICE 


CONTRACTING ACTIVITY ECHELON M 


NAVCOMTELCOM 









NAVCOMTELCOM » $100K 


















13. APPOINT TECHNICAL CONTRACTING ACTIVITY APTS NAVCOMTELCOM CONTRACTING ACTIVITY 
EVALUATION GROUP ECHELON Ii 
MEMBERS NAVCOMTELCOM 








оо 
CJ 








FUNCTION 


14. APPOINT BUSINESS CONTRACTING ACTIVITY 
EVALUATION 
PANEL MEMBERS 


1S. PREPARE CONTRACT CONTRACTING ACTIVITY 
SECTIONS ANO 
ASSEMBLE RFP 


16. PREPARE IGCE ' ECHELON MI < 8100K 


NAVCOMTELCOM > $ 100K 


17, ISSUE REQUEST FOR CONTRACTING ACTIVITY 
PROPOSAL 


18. CONOUCT PRE. CONTRACTING ACTIVITY APTS 
PROPOSAL ECHELON If ECHELON M 
CONF ERENCE NAVCOMTELCOM NAVCOMTELCOM 


19. CONDUCT SITE VISITS NAVCOMTELCOM 
ECHELON If 
NAVCOMTELCOM 


















20. PREPARE QUESTIONS CONTRACTING ACUVITY APTS NAVCOMTELCOM CONTRACTING ACTIVITY 
ANO ANSWERS d ECHELON Itt NAVCOMTELCOM 
Э МАУСОМТЕ СОМ 
21. RECEIVE INITIAL CONTRACTING ACTIVITY 
PROPOSALS 





APTS APTS « $2SK 
ECHELON Ill ECHELON it <8 100K 
NAVCOMTELCOM NAVCOMTELCOM > 8 100K 





22, CONOUCT TECHNICAL 
EVALUATION 


CONTRACTING ACTIVITY 






CONTRACTING ACTIVITY 











23. CONOUCT BUSINESS CONTRACTING ACTIVITY CONTRACTING ACTIVITY 
EVALUATION 







- 
* 





CONTRACTING ACTIVITY 





CONTRACTING ACTIVITY 










24. PRE.BUSINESS 
CLEARANCE 















АРТ5 < #25К 
ECHELON М < 8 100K 
NAVCOMTELCOM > $ 100K 


APTS < 325K 
ECHELON Ili < $ 100K 
NAVCOMTELCOM > 8 100K 







2S. ISSUE OEFICIENCIES CONTRACTING ACTIVITY APTS < 925K 
ECHELON M < 8 100K 
NAVCOMTELCOM > 8 100K 


























APTS < $2SK 
ECHELON IlI < 8 100K 
NAVCOMTELCOM > 8 100K 


25. REVIEW RESPONSES / CONTRACTING ACTIVITY CONTRACTING ACTIVITY 


REVISE RESPONSES 









ECHELON II 
NAVCOMTELCOM 


















АРТ5 < #25К 
ECHELON In < $ 100K 
NAVCOMTELCOM > 8 100K 


APTS CONTRACTING ACTIVITY 
ECHELON m 


NAVCOMTELCOM 


27. EVALUATE CONTRACTING ACTIVITY 
TECHNICAL 


REVISIONS 











* 








m 





28. EVALUATE BUSINESS 
REVISIONS 











CONTRACTING ACTIVITY 


29. OETERMINE 
COMPETITIVE RANGE 





CONTRACTING ACTIVITY 

















АРТ5 <925Ҡ 
ECHELON NI < • 1! СОК 
NAVCOMTELCOM > 8 100K 


30. OISCUSSIONS * ,., | CONTRACTING ACTIVITY 













CONTRACTING ACTIVITY CONTRACTING ACTIVITY 





JI. REQUEST BEST АМО 
FINAL OFFERS (BAFO) 










32. RECEIVE BAFO CONTRACTING ACTIVITY CONTRACTING ACTIVITY 






| c 
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FUNCTION 


33, EVALUATE BAFO 
TECHNICAL 
REVISIONS 


34. EVALUATE BAFO 
BUSINESS 
REVISIONS 


35. POST BUSINESS 
CLEARANCE 


36. AWARD CONTRACT 


37. NOTIFICATION OF 
AWARD / CONTRACT 
DISTRIBUTION 


38. CONTRACTOR SITE 
SURVEY 


39. NEGOTIATIONS AND 
CONTRACT 
MODIFICATIONS 


40. ENGINEERING CHANGE 
PROPOSAL 


41. VALUE ENGINEERING 


42. NEGDTIATE/EXECUTE 
CONTRACT 
MODIFICATION 


43. QUALITY ASSURANCE 


44, TEST AND 
ACCEPTANCE 





45. CONTRACT 
DELIVERABLE 
ACCOUNTING 


46. INITIAL OPERATIONAL 
CAPABILITY (IOC) 


47, FULL OPERATIONAL 
CAPABILITY (FOCI 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


. - % 
CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


APTS < 825K 
ECHELON Ill « 100K 
NAVCOMTELCOM > € 100K 


APTS <#25K 
ECHELON fll « $ 100% 
NAVCOMTELCOM > 100K 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


DEPLOYMENT AND OPERATION PHASE 





48. CONTRACT PAYMENT 


49. EXERCISE OPTIONS 









$0. CONTRACT CLOSEOUT 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 





CONTRACTING ACTIVITY 








DEVELOPMENT 
INPUT 


APTS 
ECHELON M 
NAVCOMTELCOM 


ECHELON IN 
NAVCOMTELCOM 


APTS < 25% 
ECHELON int «$100K 
NAVCOMTELCOM > € 100K 


APTS < 825K 
ECHELON Nic 4100K 
NAVCOMTELCOM > € 100K 


APTS < 425% 
ECHELON M< $100K 
NAVCOMTELCOM > 8 100K 


APTS 
ECHELON M 
NAVCDMTELCOM 


APTS < 925K 
ECHELON M< 1100K 
NAVCOMTELCOM > ¢ 100K 


APTS < 925K 
ECHELON 3! « $ 100K 
NAVCOMTELCOM > $ 100K 


APTS < 825% 
ECHELON If <3 100K 
NAVCOMTELCOM > # 100K 


APTS < #25K 
ECHELON I< #100K 
NAVCOMTELCOM > $ 100K 


APTS < 925K 
ECHELON III < #100К 
NAVCOMTELCOM > # 100K 


APT$ <#25K 
ECHELON fl < 8 100K 
NAVCOMTELCOM » 1 100X 





APTS < 925K 
ECHELON In< 9100К 
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МАМСОМТЕ СОМ > #100К 


APTS < 925K 
ECHELON Ilt « 9 100K 
МАУСОМТЕ СОМ > § 100K 


АРТ5<%25К 
ECHELON itl < 2 100K 
NAVCOMTELCOM > £ 100K 


APTS < 425K 
ECHELON М < $ 100K 
NAVCOMTELCOM > # 100K 


- 
PER REGULATION 


АРТЅ с #2 5к 
ECHELON If < $ 100K 
NAVCOMTELCOM > 8 100K 


APTS < #25К 
ECHELON Mc ¢ 100K 
NA VCOMTELCOM » $€ 100K 


APTS < #25K 
ECHELON M < $100K 
NAVCOMTELCOM > #100K 


APTS < 825K 
ECHELON I< #100K 
NAVCOMTELCOM > $100K 


APTS <#25K 
ECHELON M< 100K 
NAVCOMTELCOM > $ 100K 


APTS < 825K 
ECHELON IN < $ 100K 
NAVCDMTELCOM » # 100K 














APTS < 925K 
ECHELON M< 8 100K 
NAVCOMTELCOM » # 100K 





APPROVAL 
CONTRACTING ACTIVITY 
CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 


CONTRACTING ACTIVITY 
CONTRACTING ACTIVITY 
PER REGULATION 
CONTRACTING ACTIVITY 


AUTHORITY CITED IN BLOCK 
6 OF THE APPROPRIATE 
OD FORM 1423 
APTS <#25K 
ECHELON III < € 100K 
NAVCOMTELCOM > # 100K 





AUTHORITY CITED IN BLOCK 
8 OF THE APPROPRIATE 
OD FORM 1423 


AUTHORITY CITED IN BLOCK 
48 OF CORL A028 


AUTHORITY CITED IN BLOCK 
#6 OF CDAL A028 






CONTRACTING ACTIVITY 





CONTRACTING ACTIVITY 







CONTRACTING ACTIMITY 





for the modernization of the base communications systems. A 
critical step, setting requirements, determines the path that 
the rest of the procurement process will follow. Objectives 
for BITS implementation will be set and resources obtained. 


Adequate manpower, materials and money to satisfy the 


requirements must be secured. This is often accomplished 
through a Program Objective Memorandum (POM). Early action is 
recommended as this is a lengthy process. At this time LCM 


procedures and documentation will be established to allow for 
proper planning of the project. Technical requirements will 
be set in an Abbreviated System Decision Paper (ASDP) and 
assessed. Major milestones and functions of the assessment 
phase are expected to be completed within three to six months 
and include [Ref. 11:p. 20]: 

* Complete initial requirements identification. 

* Complete LCM documentation. 

* Submit Agency Procurement Request (APR) for Navy approval. 

e Submit APR to General Services Administration (GSA). 

b. The System Development Phase 
This phase encompasses the heart of the acquisition 

process. During this period, the base CO will prepare the 
formal acquisition documents that state the requirements and 
strategy necessary for BITS. A BITS Project-Specific Strategy 
for Execution will be developed [Ref. 12:p. 2]. Key players 


within the organization will be identified by name for 
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procurement execution. Actions during this phase of the BITS 
implementation process include, but are not limited to: 


* Preparing an acquisition plan and scheduling acquisition 
Events 


* Preparing and validating BITS requirements packages. 

* Preparing a contract data requirements list (CDRL), a 
Statement of work, a performance work statement, contract 
line item numbers (CLIN), security documentation, cost 
model and the Commerce Business Daily notice. 

The next step within this phase is to perform all 
the tasks necessary to award a contract. Offerors will visit 
the site to help formulate a proposal. All proposals deemed 
reasonable will be included in the competition. Contracts 
will be awarded after a thorough evaluation. The major 
milestone in this portion of the System Development Phase will 
include: 


e Issuing the Request for Procurement (RFP). 


e Appointing contracting planning counsel members and 
conducting a contract planning conference. 


e Conducting site visits. 
e Receiving proposals. 


e Completing initial evaluations and determining a 
competitive range. 


* Receiving Best and Final Offers (BAFOs). 
* Awarding a contract. 
Once the contract is awarded, the emphasis is 
placed on getting the system installed at the base. The 
Contracting Officer's Technical Representative (COTR) at the 


APTS Site will monitor contractor compliance. Any new 
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technical specifications will be accomplished through an 
Engineering Change Proposal (ECP) coordinated between the base 
CO and the contractors 

Finally, testing is accomplished within this phase. 
There are three types of tests: contractor verified, 
government verified, anda 30 day acceptance test. Once an IS 
passes the first two tests, it is declared to have an Initial 
Operational Capability (IOC) and will be evaluated in the 
actual operational environment. When all tests аге 
successfully completed and the system is declared Full 
Operational Capability (FOC), this phase is complete. The 
time frame of the entire phase can be expected to vary from 30 
to 33 months. 

c. The Deployment and Operations Phase 

This final phase encompasses the operation and 
maintenance of the BITS until it is either upgraded or 
retired. Contract payments and execution of options in the 


contract occur here. 


c ROLES AND RESPONSIBILITIES OF KEY PERSONNEL 

To ensure the successful acquisition, procurement, and 
implementation of BITS per base and throughout the Navy, 
specific delineation of organizational roles and 
responsibilities is vital. Adherence to such responsibilities 
by each key participant is also crucial for a smooth 


transition and modernization of Navy base communications. 
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1. Chief of Naval Operations (CNO) 
The Director, Space and Electronic Warfare (ОР-094) із 
"the principal advisor to the CNO on command and control 
matters and ensures optimum use of Navy information systems." 
[{Ref. 13:p. 26]. This office is the Navy functional sponsor 
for CAI.  OP-094 has designated NAVCOMTELCOM as the program 
functional manager for BITS. 
2. Commander, NAVCOMTELCOM 
As the functional manager, NAVCOMTELCOM will serve as 

the central clearing house and single systems manager for BITS 
and has the LCM procurement authority for one to ten million 
dollars [Ref. 14]. NAVCOMTELCOM will collect, forward and 
disseminate all required BITS acquisition documentation to and 
from the Echelon III activities, the Navy Information Systems 
Management Center (NISMC) and the Information Technology 
Acquisition Center (ITAC). This office will resolve all BITS 
LCM issues with NISMC, ITAC, CNO and the Naval Supply Systems 
Command (NAVSUPSYSCOM). In addition, NAVCOMTELCOM will 
provide oversight, guidance and assistance, as well as the 
following functions: 

e Serve as LCM clearinghouse. 

e Serve as configuration manager for BITS. 

e Provide oversight and technical assistance. 

e Act as the base advocate at the contracting activity. 


e Review and approve procurement actions. 
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e Coordinate delegations of authority. 
3. Echelon III Commands 
The following ten Echelon III activities have been 
identified [Ref. 14]: 


e Naval Computer and Telecommunications Area Master Station, 
Western Pacific (NCTAMS WESTPAC). 


* Naval Computer and Telecommunications Area Master Station, 
Eastern Pacific (NCTAMS EASTPAC). 


* Naval Computer and Telecommunications Area Master Station, 
Atlantic (NCTAMS LANT). 


* Naval Computer and Telecommunications Area Master Station, 
Mediterranean (NCTAMS MED). 


* Naval Computer and Telecommunications Station, San Diego. 


* Naval Computer and Telecommunications Station, 
Jacksonville. 


* Naval Computer and Telecommunications Station, Pensacola. 
* Naval Computer and Telecommunications Station, Newport. 
* Naval Computer and Telecommunications Station, Japan. 


e Naval Computer and Telecommunications Station, Puget 
Sound. 


They have LCM procurement authority for up to one 
million dollars. They will assist in BITS project execution 
and will manage and oversee local BITS activities (including 
APTS). In addition, they will provide technical assistance 
and training to APTS; review and approve all APTS actions for 
base communications requirements between $25,000 and $100,000; 


and will review and coordinate all APTS actions that require 
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NAVCOMTELCOM approval and ITAC procurement action. [Ref . 
ieee. 6-7] 
A. APTS 

This is the local or base level for BITS acquisition 
and implementation. It is the requiring activity. The key 
personnel at this organizational level include the base CO, 
the contracting officer’s technical representative (COTR), and 
mission subject matter experts. Local bases and stations have 
LCM procurement authority for up to 525,000. Primary 
functions at this level include: defining base requirements; 
obtaining necessary funding from major claimants; performing 
acquisition planning and LCM documentation; managing systems; 
and performing small purchases  [Ref. 12:p. 6]. Chapter V 
describes the APTS role and functions in detail. 

Figure 6 [Ref. 6] illustrates the Navy organizational 
structures and acquisition chain of command concerning base 
communications. NISMC and ITAC report to the Deputy Assistant 
Secretary of the Navy for C4I, Electronic Warfare, and Space 
Systems (DASN C4I/EW/Space) concerning procurement and 
acquisition matters. The Assistant Secretary of the Navy for 
Research, Development and Acquisition (ASN RD&A) oversees all 


Navy procurement programs. 


D. BITS ACQUISITION IN PROGRESS 
A Navy base communications specifications document has 


been developed by NAVCOMTELCOM to establish operating 
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MISSING PAGE NOT ATTAINABLE 


paneNesate ап am advisory role in addition to their 
normal project oversight role.  NCTAMS LANT will assume 
the role of primary project manager. Participating in the 
USNA upgrade process will be representatives from NCTS San 
Diego and NCTS Pensacola, who will take lessons learned 
from the USNA implementation and export their knowledge to 
their respective geographic regions. [Ref. 17] 
NAVCOMTELCOM will provide additional support with this 
USNA project. Headquarters personnel will assist in the 
Se eropment of LCM documentation, in determining base 
requirements, and in drafting key solicitation sections. 
Documentation developed during this BITS implementation 
project will be used as templates for subsequent acquisitions. 


The following is a plan of action and milestones 


(POA&M) for the USNA BITS execution: 


e Conduct government site survey . . . . . November 1991 
* Forward procurement package to ITACEN . . December 1991 
E-sHue solicitation . . . . . . . . . - . . . March 1992 
NE wardsecontract . . . . . . a e . . . 4. September 1992 
e Begin implementation . . . . . . . .. . . . October 1992 
* Begin Phase I testing . . . . . . . . . . November 1992 
e Begin Phase II testing/receive test trunks . April 1993 
* Cutover switch/begin Phase III testing . . . . May 1993 
* Achieve final acceptance . . . . . . . . . . June 1993 


2. Navy Weapons Station, Seal Beach, CA 
The Seal Beach BITS implementation will be the second 
in the series of upgrades using the newly developed 


specifications. It is also the West Coast prototype. 
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Although USNA will serve as the test for the specifications 
and for the management process required for BITS 
implementation, any possible problems encountered which could 
delay its proposed final acceptance date will not affect the 
planned acceptance date for Seal Beach. [Ref. 18] 
NAVCOMTELCOM will coordinate and clear all LCM and 
procurement documentation for this project. Naval Computer 
and Telecommunication Station (NCTS) San Diego will provide 
project management oversight and procurement assistance. Seal 
Beach personnel will perform the functions of the COTR. The 
following is an ambitious acquisition POA&M schedule for Seal 


Beach: [вея 19:pow Бољи и би 


e Conduct government site survey . . ... January 1992 
• Forward procurement package to ITAC . . . February 1992 
« Issue solicitation “2 |: =. _ ee April 1992 
е Арасамеопстассо а ЗС „ен september 1992 
e Begin implementation .... ә = October 1992 
* Begin Phase I testing . . . . . .. . . . November 1992 
е Ведіп Рһазе ІІ сезсіпа ООО April 1993 
* Cutover switch/begin Phase III testing . . . May 1993 
* Final acceptance . .. .. .. .. . Ы . . Әлгле У 


Е. SUMMARY 
The procurement of information systems in the Navy is 
subject to stringent regulations.  NAVCOMTELCOM provides the 


PIP, an indepth implementation guide for personnel involved in 
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the acquisition of BITS. ОЕ this guide will help 
ensure compliance with higher DOD and Navy instructions. 
Additionally, the PIP delineates the responsibility of key 
players in the process. The PIP is a clear "how-to" manual 


for acquisition of BITS. 
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IV. ECONOMIC ANALYSIS OF BITS 


A. HISTORICAL FUNDING STRATEGY 

Prior to the divestiture of AT&T in 1984, most base 
communication assets were leased. It was accepted that such 
items as intra-base telephone lines and terminal equipment 
were provided on a lease from the telephone company. These 
telephone assets were generally operated as if they were a 
utility and managed by the public works department. 
Purchasing systems was not commonly practiced. Many bases 
continue to operate under outdated leases. (Ref. 20] То 
Capitalize on the competitiveness that now exists in the 
telecommunications industry, a different approach should be 
taken. When it comes to providing telephone systems, the 
objective should be to achieve the most cost efficient method 


of doing business. 


B. CURRENT FUNDING STRATEGY 

Now that the telecommunications field is competitive, 
purchasing a system is a more available option than it had 
previously been. Decisions need to be made on the basis of 
what method of obtaining a system, lease or buy, is the most 
economically sound approach. Several studies have been 
undertaken within the DOD to determine which method of 


acquiring telephone systems is the least expensive. This 
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thesis summarizes two studies undertaken in the last few years 
that examine the issue of lease versus purchase for base 
communication systems: the Oakland Army Base Study and the 
Navy Leasing Feasibility Study. 
1. Lease Versus Buy Decision Factors 
The two studies considered cost factors alone. When an 
organization must decide whether to lease or purchase a 
system, there are generally more issues involved than just 
price. These issues could drive the decision on how a command 
wants to procure a telecommunications system. 
a. Timeliness 
One of the most attractive features of leasing is 
that it requires only a small outlay of funds over a period of 
time. While the overall expenditure of a lease over time may 
exceed that of an outright purchase, it is simpler for a Navy 
organization to fund these smaller payments. Large 
expenditures require a long lead time because they must be 
budgeted through the Planning, Programming and Budgeting 
System (PPBS) cycle, a more time consuming and 
administratively burdensome process. Using a simplified 
example, approval of a base communication system carrying a 
purchase price of $30,000 would require approval and planning 
by an Echelon III command. Leasing costs for that same system 
may amount to only $4,000 per year over a period of ten years. 


The smaller annual price of leasing requires approval on a 
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much lower level within the procurement process and is likely 
to be more expeditious. While it is evident that the purchase 
option is more economical compared to leasing ($30,000 versus 
$40,000 total) an organization that wants a system quickly and 
with minimal effort may prefer to lease it. 
b. Management 

When considering cost factors of leasing versus 
buying a system, some items are difficult to quantify. One 
notable area where this holds true is the management involved 
in setting up a new system. When a system is leased, some of 
the management functions associated with the system are 
accomplished by the lessor within the terms of a lease. The 
contractor overseeing the lease will manage many of the 
details involved with setting up a new system such as ensuring 
that equipment is available at the proper place when needed, 
and completing required documentation. Purchasing a system 
would involve more planning on the part of the organization 
involved and would therefore cost more in terms of manpower. 
Resources such as manpower are hard to come by, and this may 
add to the attractiveness of leasing. 

c. Regulations 

TO counter short run thinking that may prejudice an 
organization into entering into a lease, SECNAVINST 5231.1 
mandates that assets be purchased unless overriding cost 


savings can be proven in the case of leasing [Ref. 8:Encl. (3) 
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p. 2]. Both the Oakland Army Base Study and the Navy Leasing 
Feasibility Study prove that purchasing saves money over 
leasing. In effect, this forces bases to buy a system. 
Mandatory purchasing will limit the ability of many Navy bases 
to perform upgrades such as BITS because current budget 
projections show that funding for these projects will be 
extremely limited. This is detrimental because these bases 
will continue to pay relatively high rates for leasing 
outdated equipment until funding is obtained for purchasing a 


system. PpEef..2r:pe 1] 


C. OAKLAND ARMY BASE STUDY 

The Oakland Army Base Study, conducted in 1988, looked at 
procuring the same type of equipment as would be needed for 
BITS implementation. It succeeded in identifying applicable 
cost categories for each alternative. It evaluated recurring 
and non-recurring investment cost categories for both the 
purchase and lease alternatives. The non-recurring costs 
consisted of replacing the cable plant and procuring the 
telephone switch and associated equipment costs. Since the 
Oakland Army base did not have a sufficient number of 
personnel for operation and maintenance (O&M), both 
alternatives were analyzed with the understanding that 
contractors would provide that service on an ongoing basis. 

A lease to purchase (LTOP) option was used instead of a 


straight rental to simplify matters. If a straight rental 
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agreement was entered into, it would mean equipment went back 
to the lessor at the end of the lease’s term. To make a 
comparison with buying in that case, salvage value of the 
equipment would have to be calculated making the analysis more 
involved. When comparing LTOP to purchasing, there is no need 
to calculate salvage value of the purchased equipment. At the 
end of the study, both systems will be owned outright by the 
military organization. 
Certain assumptions have been made in conducting this 
study [Ref. 22-p E 
* The economic life for cable plant is 35 years. 
е Тһе economic life for an electronic switch is 20 years. 
e The economic life for telephone instruments is 10 years. 
e Under the lease alternative, the government will accept a 
10 year lease to own contract for the new telephone 
system. 
e The analysis encompasses a period of 20 years. 
In depth calculations are available in the original 
document. A cost summary for the two alternatives follows. 
Clearly the purchase option provides cost savings over the 


lease option. 


50 


LEASE OPTION 


a 


Don recurring costs: 
cable plant replacement 
59257 206 
general & administrative 
(G&A) expense 
5 12552. 
site prep 


2 2 MOST 


PURCHASE OPTION 


em ыы - = 


Non- recurring costs: 
cable plant replacement 
5925.206 
switch & equipment 
$2,901,493 
G&A expense 
$1,415,879 


site prep 


>228 998 


engineering/installation 


$543,983 


TOTAL 
$5,471,576 


TOTAL 
$27 0407503 


Recurring costs: 
contractor O&M 


meewrring costs: 
contractor O&M $325,998 


switch lease Se, 839 2925) 998 


TOTAL 
$9,038,974 


TOTAL 
ОЦА 9927857 


@20 years** @20 years** 


**adjusted for inflation 


TOTAL PROJECT COST 
$14,510,550 


TOTAL PROJECT COST 
Sey 05375 00 





The cost savings shown are substantial, but there is a 
flaw in the way the analysis was carried out. Although 


inflation was accounted for, there is no present value 


determination. The model fails to consider the time value of 
money. Dollars that are not spent today can be used to invest 
in other projects and yield a return that would otherwise not 
be realized. 


This builds a bias toward purchasing. However, 


because there is such a substantial difference (over $3M and 


S 


more than 24% cost savings) the outcome of purchasing as a 
more economical option should not change even if present value 


discounting occurred. 


D. NAVY LEASING FEASIBILITY STUDY 

To obtain a more recent and relevant analysis of lease 
versus buy, NAVCOMTELCOM commissioned Booz, Allen & Hamilton 
Inc. to conduct a study in February, 1992. The stated purpose 
of this study was to: 

Perform a comparative analysis of fixed price lease and 
purchase pricing options for telecommunications switching 
systems...(and) provide a basis for further study of lease 
pricing at individual bases if the data and analysis 
indicate that the Navy could derive substantial benefit 
from leased pricing: Бев 4271 = 2J] 

The Navy Leasing Feasibility Study (NLFS) sought to 
provide the groundwork on the lease versus buy decision to fit 
into the BITS framework. BITS does not introduce much new 
equipment. Instead, it integrates present communication 
assets and provides the capability to incorporate future 
information systems into the BITS architecture. The primary 
costs involved in installing BITS are the switching equipment 
and communication lines needed to link assets together. 

The NLFS obtained its cost information by soliciting 
information from several telecommunications vendors. A site 
profile of a typical Navy base was presented to each vendor 


who in turn provided pricing data. The following parameters 


were specified [Ref. 21:р. 6]: 
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е Тһе scenario would encompass only the cost for equipment 
and its installation and not service. 


e A baseline purchase price would be provided that the 
vendors could use to determine their lease price. 


e Straight lease or rental would not be an option. LTOP 
would be used. 


e The contract term would be 10 years. 


e The vendor would not carry any risk of cancellation of the 
lease. 


e Vendors participating in the study required that their 
identities remain confidential. 


The dollar amounts in the NLFS were presented in both 
actual and present value terms. The Federal Information 
Resources Management Regulation (FIRMR) states that a discount 
rate of 10 percent should be used when performing an analysis 
of program alternative [Ref. 21:p. 17]. This is an 
artificially high rate considering the current fiscal market. 
Office of Management and Budget (OMB) Circular A-104 allows 
use of a discount rate tied to the current yield on government 
securities when conducting a lease versus purchase analysis of 
capital equipment with a life span of more than five years. 
Since this study meets that criteria, a rate of 7.55 percent 
was used. 

Leasing terms were computed using both a fixed rate anda 
floating rate plan. Under the fixed rate plan, the contractor 
bears the risk if there are changes in the market rates. 
Because of these risks there is an additional premium that is 


included in this option that drives the cost up. 


ps 


Results of the outcome of the study are summarized in the 
following table [Ref. 21:p. 20). This study reinforces the 
Oakland Army Base Study showing that leasing is more expensive 
than purchasing. The cost savings involved with buying a 
system are significant, up to as much as 25.32%. These two 
studies justify the mandate in SECNAVINST 5231.1 to purchase 


systems and save precious defense dollars. 
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(Floating Rate) 


Totam Cosme Total Cost: | 
52522 СЕ 523,570,000 | 


VENDOR A LEASE 
(Fixed Rate) 

















Total. Cost: 


э20 5260055 





(actual dollars) 





(actual dollars) (actual dollars) 















Total Cost: 


SZ ЕР ОЕТННО 2 


това кеоз 
519,980,450 


тога саз: 
$18 79317508 













(present value) 





(present value) (present value) 










$ difference between 5 difference between 
lease versus purchase lease versus purchase 
(actual dollars) (actual dollars) 


YS, 966, 968 54 ББ ӘБ 













(present value) (present value): 





n au A $1,048,942 


$ difference between % difference between 
lease versus purchase lease versus purchase 














(actual dollars) (actual dollars) 
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10.42% 5.54% 


Е. SUMMARY 


Bases implementing BITS will face the decision to lease or 
buy new equipment. They should also reexamine options on 


current systems. This decision will become more difficult in 
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times of limited dollars. In the long run, purchasing is more 
cost effective, but requires an up front lump sum expenditure. 
While it is more difficult to obtain funding for purchasing a 
system rather than leasing one, the bottom line is that cost 


savings usually result from outright purchase. 


ЭЭ 


V. ACTIVITIES PROVIDING TELEPHONE SERVICE (APTS) 


A. BACKGROUND AND ORGANIZATION 

Activities Providing Telephone Service (APTS) currently 
manage telephone services at the base level. They operate and 
maintain as well as plan, design and implement the network 
technology for the base telephone system [Ref. 23). As of 
this writing, APTS are not responsible for automated data 
processing equipment (ADP) or other data equipment. The 
infrastructure for any base telephone system is comprised of 
three primary components: 

* The backbone cable plant. 


* The base telephone switch or private branch exchange (PBX) 
which is either analog or digital. 


e A universal wiring scheme. 

Throughout the Navy and Marine Corps, there are 166 APTS 
with a variety of resource sponsors and under the direction of 
a variety of major claimants. As illustrated in Figure 7 
[Ref. 24], of the 141 Navy APTS, only twelve fall under the 
NAVCOMTELCOM major claimancy. As of January 1992, two more 
APTS have been transferred to NAVCOMTELCOM responsibility from 
Commander-in-Chief Atlantic Fleet (CINCLANTFLT) and from the 
Naval Sea Systems Command (NAVSEASYSCOM). 

Local commanders are responsible for telephone management 


procedures which, Navy-wide, creates an uneven dispersion of 
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quality and cost-effective telephone service. There is no 
standard APTS organization. Individually, each APTS must 
compete with other high-priority missions of the command for 
scarce resources and manpower. [Ret 2555-25] Because of 
this, most APTS have struggled just to maintain current levels 
of daily operation. Long range planning is difficult to 
accomplish due to lack of stable funding. 

New technologies have created new integrated 
communications systems which now makes base communications 
more vital in direct support of C4 operations. The advent of 
secure telephone units III (STU-IIIs) has accelerated this 
importance. Recognizing this new role for telephone systems 
and for the need of unified policies for systems management, 
the Director of Space and Electronic Warfare, OPNAV 094, 
tasked NAVCOMTELCOM with evaluating current APTS procedures 
and identifying a strategy for standardization. NAVCOMTELCOM 
proposed that its field activities assume APTS functions 
throughout the Navy shore establishment. This will 
effectively realign base communications responsibilities under 
a Single major claimant and resource sponsor. With this APTS 
functional transfer, the Navy evolves closer towards the 
concept that communications will align under a NAVCOMTELCOM 
field activity that focuses on both inter- and intra-base 
communications (Бег. 26 > 920 

NAVCOMTELCOM must tackle two major problems in conjunction 


with successful functional transfer. One involves the 
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E3udardrzatron of the organizational structure of the APTS. 
The personnel mix at each APTS is diverse. Many are comprised 
only of government .employees (DOD civilians and military 
personnel). Many have a mix of government workers and of 
contract personnel, and some utilize all contractors. The 
second obstacle is funding. Many APTS are supported by the 
Navy Industrial Fund (NIF). Other APTS are mission-funded. 
Standardization of funding will make acquiring new equipment 


and upgrading systems somewhat easier and less redundant. 


B. APTS AND THE BITS CONCEPT 

The functional transfer of all APTS to the NAVCOMTELCOM 
Claimancy is a logical first step for the successful 
implementation of BITS. The primary components of a base 
telephone communications system are three of the seven 
components that comprise the BITS subarchitecture. (Refer to 
Ebhapter II, Section B.2). Consolidating all APTS under a 
Single claimant command will ensure the standardization of 
telephone functions for all organizations involved and will 
establish a uniform upgrade of the outdated telephone systems 
as funding permits. The APTS will play a major role in 
building the fully integrated communications environment 
envisioned by the BITS concept. 

A major step in BITS implementation will be to upgrade 
existing telephone systems. At the base level, APTS have the 


responsibility for executing such an upgrade project. As 
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managers of current base systems, they will be the key in 
initiating the acquisition of BITS requirements specific to 
individual commands. They will be directly responsible for 
evaluating and meeting base user needs. They must ensure that 
contracts awarded as part of the BITS implementation and 
system upgrade meet these user needs and that end user 
satisfaction is achieved. @[Ref. l1l:p. 6] 

Specific upgrade and implementation responsibilities of 
the APTS [Ref. ll:p. 6-9] include: 

e Define and express base requirements. This will be 
accomplished through site surveys with results documented 
in a site-specific Statement of Work (SOW). The Base 
Communications Specifications (BCS) will be the source 
used. 

e Obtain necessary resources. This must include financial 
and personnel resources.  APTS will be responsible for 
acquiring the funding for contracts necessary for the 


upgrade and implementation project. 


e Prepare required documentation. This pertains to all life 
cycle management (LCM) documentation. 


e Provide assistance in contract execution. This will 
encompass the entire contracting process from solicitation 
to contract awards. This will ensure the "technical 


integrity" [Ref. ll:p. 8] of the upgrade. APTS must also 
provide assistance when any technical changes develop. 


e Systems management. This will involve acceptance and 
operation of the upgraded and/or procured system. APTS 
will be responsible for oversight testing and for 
determining any future growth requirements of the system. 
The ultimate objective of the APTS functional transfer is 

to establish a "broad-based field organization" that 


"effectively establishes a primary activity at the base level" 


with the "responsibility for communications both on and off 
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Base" [Ref. 27:p. 1]. This will be a major stride in 
establishing the communications ashore portion of Copernicus. 
Under the NAVCOMTELCOM claimancy, the merged APTS will become 
a department or division subordinate to such activities as 
Naval Computer and Telecommunications Area Master Stations 
(NCTAMS) or Naval Computer and Telecommunications Stations 
(NCTS). Ten of these activities will be designated as APTS 
Regional Coordinators. Figure 8 [Ref. 24] captures the one 
claimancy projection for APTS. The vision is for APTS to be 
comprised of all components of the BITS subarchitecture which 
will include all ADP and data related equipment required for 
a fully integrated voice and data system. The future 
objective is for APTS to become part of the Network Management 


Center, the focal point of the BITS concept. 


e. THE APTS FUNCTIONAL TRANSFER 
l. Purpose 

To reiterate, the primary thrust for the transfer of 
all APTS to one claimancy is for the standardization of base 
telephone systems. The objective is modernization. Navy 
systems will be "upgraded or replaced with state-of-the-art 
Systems" to provide "enhanced support to the Navy global 
mission.” [Ref. ll:p. 3]. This transfer paves the way for 
BITS implementation and marks an establishment for the ashore 
portion of the Copernicus architecture. A secondary, long 


range goal of the transfer is to provide communications 
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services on a "fee for service basis on each base or 
ENSLallation."  [Ref. 27:p. 2]. 
2. Strategy 

BITS implementation and the APTS functional transfer 
БР transpire concurrently. It is not imperative or 
necessary that one endeavor be completed for the achievement 
of the other. Both will converge with the establishment of 
the NMC. 

A survey of all APTS was conducted by NAVCOMTELCOM and 
set the stage for development of a functional transfer 
strategy. APTS operations were diagnosed, and based on 
functions performed, volume of workload, and current 
organizational structure, a plan for their transfer emerged. 

a. The Original Plan 

Analytically, NAVCOMTELCOM reviewed several options 
as models for the revision and realignment of the APTS 
organization. From these options, a hybrid model developed 
comprised of the following six elements: 


* Standardize APTS classes within emerging NAVCOMTELCOM 
organizations. 


* Convert all APTS to Navy Industrial Funding. 


e Phase the transition of non-NAVCOMTELCOM APTS into the 
NAVCOMTELCOM major claimancy. 


* Integrate the APTS with the proposed Network Management 
Center (NMC) organization. 


* Incorporate Open Systems Interconnection (OSI) standards. 


* Centralize contract management. 
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In the hybrid model, three classes of APTS were 
proposed. Class I APTS were based upon functional 
responsibilities performed for a geographic region. These 
APTS, located in areas of concentrated naval activities, were 
to be renamed Consolidated Base Communications Offices 
(CBCOs). Class II APTS were to be within a NAVCOMTELCOM local 
organization on bases and stations within a CBCO region. 
Class III APTS, smaller versions of Class II APTS, were to be 
primarily made up of naval reserve, naval information and 
recruiting command region activities as well as Marine Corp 
APTS. They were to receive support from CBCOs but were not to 
be functionally transferred to the NAVCOMTELCOM claimancy. 
[Ref. 25:p. 14] 

A three phase transition method was developed to 
accomplish the successful transfer of APTS not currently under 
the NAVCOMTELCOM claimancy. In Phase I, CBCOs and APTS within 
major claimants that are largely funded by NIF were to be 
transferred. In Phase II, the majority of mission-funded 
APTS, primarily in the Fleet Commander-in-Chief claimancies, 
were to be transferred. Phase III transfers were to encompass 
all remaining APTS. 

b. The Current Plan 

The present plan for the APTS functional transfer 

is not much different from the original strategy. The 


elements of the hybrid model will still be actively pursued. 
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However, APTS will not specifically be designated as Class I, 
ог ІІІ. But the basic premise for categorization as 
outlined in the preceding section will remain. Transfers will 
not necessarily occur in the phases described. [Ref. 28] 
Also, converting mission-funded APTS to NIF is under 
evaluation and review by Navy Comptroller (NAVCOMPT). 

Ten Echelon III commands will be designated as 
Regional Coordinators within the NAVCOMTELCOM claimancy. They 
will perform APTS functional transfer responsibilities. 
Figure 7 shows three Echelon III commands, NCTAMS LANT, NCTAMS 
MED, and NCTS San Diego who currently provide technical and 
management support to all Navy and Marine Corps APTS. This 
once was the function of Telephone Management Detachments 
(TMDs). The first step of the current APTS functional 
transfer plan is to designate seven more Regional Coordinators 
to provide such support. Figure 8 delineates these ten 
projected Regional Coordinators. 

Regional Coordinators will also serve as "local 
base communications managers for all Navy activities in their 
immediate vicinity.” [Ref. 27:Encl (1) p. 1]. They will be 
responsible for executing all functional transfers for APTS 
within their geographic region and for consolidating APTS 
responsibilities wherever possible. For APTS outside the 
immediate geographic vicinity of a Regional Coordinator, the 
Echelon III command nearest that APTS will prepare the 


functional transfer plan. When all transfers and transitions 
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are completed, the term "APTS" will no longer be used.  [Ref. 
27:p 91] 

NAVCOMTELCOM tasks NCTAMS LANT, NCTAMS MED, and 
NCTS San Diego with providing assistance to other Regional 
Coordinators in preparing functional transfer plans. Such 
assistance also includes: billing procedures, contractual 
authority issues, and assessing current equipment conditions. 
[Ref. 2T ENCI m PTET] These Echelon III commands will 
submit completed functional transfer plans to NAVCOMTELCOM for 
review and modification. NAVCOMTELCOM will forward the 
transfer plans to the current major claimant of the APTS for 
input. With signature approval of both the current and the 
gaining major claimant, NAVCOMTELCOM will forward the 
functional transfer plan to NAVCOMPT and the CNO for "resource 
transfers and organizational administrative changes."  [Ref. 
27:p. 2]. Figure 9 [Ref. 27] delineates these basic steps for 
the current APTS functional transfer plan. 

J. Management Impact 
a. Regional Coordinators 

The geographic regions designated for the ten 
projected Regional Coordinators delineated in Figure 8 will be 
determined by naval activity concentration. Figure 10 and 
Figure 11 [Ref. 27:Encl. (1) p. 4-5] illustrate the geographic 


dispersion of these Regional Coordinators worldwide. 
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CNCTC TASKS NCTC 
ECHELON 3 ACTIVITIES 


NCTC ECHELON 3 
COMMANDS & GAINING NCTAMS LANT NORFOLK 
OR NCTS SAN DIEGO 


ACTIVITIES WORK WITH 


APTS TO ORAFT FTP ASSISTS WITH/REVIEW FTP 


ECHELON 3 COMMANDO NCTC & OTHER 


FORWAROS FTP TO NCTC MAJOR CLAIMANT 
& OTHER MAJOR CLAIMANT AGREE ON FINAL FTP 


NCTC SENOS MUTUALLY 
APPROVED FTP TO CNO 
(OP-941), & OTHER 
RESOURCE SPONSOR 


IMPLEMENT FTP 





Figure 9. APTS Functional Transfer Plan 


Each Regional Coordinator will be the center focus 
within its assigned area for technical and operational 
management of BITS implementation as well as telephone systems 
modernization. Planning and support for all integrated 
communications systems that fall within its realm are also 
primary functions. As depicted in Figure 12 [Ref. 27:Encl. 
(2) p. 3], the proposed organizational structure of a Regional 
Coordinator will include a division director who manages six 
function specific branches: services, area operations, system 
management, technical, operator service and management 
information systems. This division director will be assisted 


by a facilities manager and a financial manager. Regional 


67 









wenh E vedor 


eho urs E53 гојјем 
punos vebng _ темен < 


pjo»eusuveg [SN JOOQIE}! L800 


C) MEANEN 


ENOIDJY 


ejfjvooxy»er 


~ m МИ PN ји ^ \/ 
NIOSYON 09925050090 30909090999 IRR RII 
X HSS STOOP NR SOK KRONE 
OO0 9000690 ОООО ооо О ОООО КОО 9092 


ОВО 









ГАМА 

4:0,0,0,Ф 

(> he (559 ©) ее 
неон ROO XA / 
000 0000000006046 
QRH RK 
555050 HRN 


0001000000 
e 











CUM Нива aA 
nore О Е 
D ie See . . 
* . ска . 
. Wee es 22 о це . 
De rS CUT DHL M е а ... аз . . OO 
I ael er е аа SI CRUS Во 5 a 
fee a Ape Er. . 
а . 5 
. . o 
r” . s Xi : . ИРС Б oe . 
. . . . Е Ы - Ple ce . . . . е . . 
о ее е 
a es e КЕЕ Оаа N 6 
/ Я . . 5 : лыр тетін» 
. 7. ata И . Seas 5 қ 
Bea sens te) Sea nee ен зе . 
. . = . . . D ae oar Рр 5 Я У * Hs 
n . . . a . е 2 М Б Ға жығы тс НТ E keel cie сс 5 азык 5752 (өр ie іт ін 
. 55 SERO A e есе ees ЕАУ Зи ране. 
54545 ae d E . TEX . merca ow ICE о ory ale ot para ne није 
виа . Arie . ЕКСЕ S E E E E E a саз UN EMILE Rt a 
И еее SENI. É . а e s e me. 4... ка where e 
Ж ге PER a Д Ss | n : S x s . . + . aun жалғы ее ада . 
> ... . ние Ur нето а eee aera eure иу и ак ин. 
М . L] . . . . . . . . ac M Lacan a. DO P OUR NONE OC ELM а 
. . а 159 ММС лаје = * О Ое е ае ссе S 
е , Me > oe : rp cM ЕЕ се. : 
EL (Ж . . s a . d c ЖЗ pS Re Fe atm ten mie y da MEA ee bs 
а ж . Te . .. : ба а амо еа 
ОСЫ за Shae sto aera : ` ес Шы . 
А e E E й . Я . E CE case > 
А repe . TU B ере . .7. . 
в . и = а о . > 5 "Ба ле» т x ES, “2. Ж 
ease iss De . . > ЕРЕ 5 . Qe e rw Le 
on . е : . . .7. Site MES UE . 5 Qv mS D 
UE a s E Да D : a . kie ie mue e Trece d . 
4 . . . њи . ЖІ» у . . . . . . шыта 
Af . e . . Serer de а КН LL IE 5 ағыз ләр 6 . 
. e é . EN TM RI" Le . . а аса С . 2. 
. . .2. o . es Se er по а a AU UMS Le tr ere. . 
е . " . 5 rds = de E s 5 . . 
B . + . . . . . . . . * 
. . . el am n " a ES je RR, . - X 
. ^ . x Na tete . . 5 
2 . . са јака ја УЕ 2 3 
E р . 7 TEF : : 
. "m Е 
. . à 
. 


ONNOS L39Nd 


SLNS3WNDITV TVNOID3H8 DIHdVHDO39 ANY 
SHOLVNIOHOOO JYNOIO3H ОДОМ 





Regional 


Regional Coordinators and Geographic 


(US) 


Figure 10. 


Alignments 


68 


SINiddMiHd 








useder | | 
wens /// сојаем | | 


SNOIDSY 


Ре 








216. 05) 12) 


= 


Regional Coordinators and Geographic Regional 


Figure 11. 


Alignments 


69 


Coordinators will provide policy and guidance relating to base 
communications in the areas of operations, maintenance, and 
management. In the area of acquisition, they provide project 
management, life cycle management, technical consulting and 
implementation management. Fundamentally, Regional 
Coordinators must provide the technical support and 
operational direction needed to ensure the highest quality 
base communications services within its area.  [Ref. 27:Encl. 


(2) p. 1] 


DIVISION | 
DIRECTOR 


FINANCIAL MGR 


| | 
SERVICES SYSTEM MGT TECHNICAL OPERATOR 
BRANCH BRANCH BRANCH SERVICE 
BRANCH 


AREA 
OPERATIONS . MGT INFO $Y3 
SRANCH BRANCH 


Figure 12. Regional Coordinator Organization 





Specific responsibilities of the Regional 


Coordinators include, but are not limited to: [Ref. 27:Encl. 


(2) preci 
* Performing long range budgetary, administrative, 
personnel, logistic, security, and resource management 
functions. 
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* Preparing and negotiating regulated communications service 
funding and support agreements with DOD components. 


e Periodically reviewing local level procedures to ensure 
compliance with regulations. 


e Implementing procurement procedures within procurement 
authority and reviewing requests for equipment and 
services which exceed delegated procurement authority. 


e Maintaining and updating base profiles within assigned 
region. 


e Implementing Quality Assurance Review programs. 
e Maintaining a liaison with contractors, local base 
communications providers and NAVCOMTELCOM concerning base 


communications issues. 


e Evaluating contractor proposals for technical and 
administrative changes to established contracts. 


e Coordinating complex trouble calls with contractors. 
e Reviewing major military construction projects. 


e Providing training assistance as required to local base 
communications providers. 


e Maintaining a Telecommunications Summary (TELSUM) database 
and forwarding a report to NAVCOMTELCOM monthly. 


e Validating Telecommunication Service Requests (TSRS). 
b. Local Base Communications Providers 

Formally APTS, the day-to-day management of all 
communications functions and responsibilities at the base 
level will center around the Local Base Communications 
Provider. Such management includes the administration, 
operations, maintenance and support for all base 
communications facilities as well as the communications 


requirements of all ships berthed at the pier. As Figure 13 
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[Rete 27:Encl. (3) p.3] illustrates, the proposed 
organizational structure for the local base communications 
providers will include a division director and three function 
specific branches: services, operations and maintenance. 
Primarily, the Local Base Communications Provider will 
function as the liaison between the user or customer and the 
services or equipment contractors. Other provisions within 
the realm of the Local Base Communications Provider include 
information systems directory services, facilities planning, 
required operator services, AUTOVON, moves and changes, 
installation, and disconnections. These providers will play 
a vital role in the implementation of BITS. 
DIVISION 
DIRECTOR 


SECRETARY 


SERVICES OPERATIONS 
BRANCH BRANCH MAINTENANCE 





Figure 13. Local Base Communications Function Organization 


Specific responsibilities of the Local Base 
Communications Providers include, but are not limited to: [Ref 


27: ЕПС (3) p: 1): 
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e Maintaining a complete and current inventory of all 
equipment and services currently under contract. 


e Working closely with Regional Coordinators concerning 
technical assistance. 


e Developing cost efficient alternatives іо satisfy 
communications requirements. 


* Planning for any new and additional services required. 


* Working closely with customers concerning current and 
future communications services and requirements. 


e Providing liaison between users and contractors. 
е Submitting TSRs to Regional Coordinators. 
* Providing communications billing for customer activities. 


* Ordering communications services, equipment, and moves and 
changes for the specific base or activity. 


e Reviewing requests for local equipment and services. 
^ Providing TELSUM data to Regional Coordinator. 

* Updating information systems directory. 

* Providing telephone operator services. 

* Conducting Quality Assurance oversight. 

* Administrating on-site cable requirements. 


e Maintaining and following up on trouble reports concerning 
leased or government-owned services and facilities. 


e Providing local management of the DSN, DDN, DCTN, FTS- 
2000, and AUTOVON services. 


c. Manning Requirements 
Currently, manpower at APTS includes a diverse mix 
of personnel including military, civilians, and contractors. 
The site surveys conducted by NAVCOMTELCOM for the planning of 


the APTS functional transfer strategy provided incomplete data 
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to adequately analyze manpower standards for reorganization 
once the transfer is complete. However, an Efficiency Review 
(ER) conducted by the Navy Regional Data Automation Center 
(NARDAC) Jacksonville enabled their personnel to successfully 


determine an optimum organization structure in transferring 


functions. Such an ER conducted at each of the projected 
Regional Coordinators may determine their manning 
requirements. 


4. Budgetary Impact 

In a financial summary brief compiled by NAVCOMTELCOM, 
anticipated operating costs after the APTS transfer will be: 
[ке 299555 13] 

e Monthly total:  $18M (O&M,N) 
e Annual total:  $218M (O&M,N) 

In addition, upgrade costs and new systems procurement 
are estimated as $100 M (OPN) yearly for base cable and switch 
modernization. Expected savings after the APTS transfer will 
be based on management initiatives (such as blocking directory 
Services from telephone lines) and consolidation. A 
Conservative savings estimate of 15$ (not across the board) is 
anticipated after the first year of the transfer with an $11M 
cumulative savings predicted by 1997. (Ref. 29:p. 3], (вес 
30:p. 1) and [Ref 28) 

Prior to the 1984 divesture of AT&T, the APTS 


essentially ordered telephone service and paid the bill. 
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Switches, equipment, and cable were usually owned by the 
lessor [Ref. 25:p. 6]. The functional transfer of APTS, which 
involves nearly every resource sponsor and major claimant, 
will TACUT extremely complex funding considerations. 
Currently 28 APTS are supported by NIF. The remaining 136 are 
mission funded. 

NAVCOMTELCOM developed a Telephone Modernization Plan 
(TMP) for upgrading base telephone systems Navy-wide. The TMP 
requirements were integrated into the Base Communications 
Assessment (BCA) for submission of Program Objectives 
Memorandum (POM) 90. Many individual resource sponsors did 
not fund the upgrades in their Sponsor Program Proposals. 
Without modernization, many APTS struggled or were unable to 
maintain adequate levels of service. Standardized funding for 
APTS, and hence, base communications, 1s necessary. Transfer 
of APTS to опе claimancy із опе step toward such 
standardization. 

NAVCOMTELCOM looks toward the NIF as one solution for 
APTS and base communications funding standardization. 
Basically, NIF will set base communications fees and charges 
with an identical billing system for all users. Categories of 
service will be the same at all facilities. (Costs will be 
different due to external factors such as power requirements 
and rates.) (Ref. 28] The NIF provides a good method for 
funding a consolidated structure. This funding includes 


provisions for capital investments of hardware such as switch 
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procurement, minor construction projects, and management 
systems development [Ref. 25258 14]. Funding switch 
procurement through the use of a revolving fund and then 
paying back through stabilized rates over several years is 
easier to justify during the Planning, Programming and 
Budgeting System (PPBS) process [Ref. 25:p. 8]. 

There is an existing Commander, Navy Data Automation 
Command (COMNAVDAC) NIF Charter for NARDACS and specific Navy 
Data Automation Facilities (NAVDAFs) [Ref. 23]. COMNAVDAC’s 
merger with NAVCOMTELCOM allows this NIF Charter to remain 
valid, but it must remain separate from mission-funded 
activities. The charter covers provisions for operating ADP 
equipment and providing support services for such equipment. 
Federal Information Resources Management Regulation (FIRMR) 
Amendment 19 redefines ADP equipment as Federal Information 
Processing (FIP) equipment (Ref. 31]. FIP equipment is 
defined as: 


Any equipment or interconnected systems or subsystems or 
equipment that is used in the automatic acquisition, 


storage manipulation, management, movement, controls 
display, Switching, interchange, transmission, or 
reception, of data or information--[Ref. 31]. 


FIP equipment includes: 


Telecommunications networks and related equipment, such as 
voice communications networks; data communications 
networks; local area networks; terminals; modems; data 
encryption devices; fiber optics and other communications 
networks; packet switching equipment; terrestrial carrier 
equipment (e.g., multiplexers and concentrators); 
lightwave, microwave ок satellite transmission and 
receiving equipment; telephonic (including cellular) 
equipment; and facsimile equipment. [Ref. 31] 
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NAVCOMTELCOM believes that providing base 
communications services is a logical function under the 
existing NIF Charter and recommends that APTS not currently 
under the NAVCOMTELCOM claimancy and operating as NIF 
activities be functionally transferred [Ref. 23]. The ideal 
objective is to convert to NIF all mission-funded or non-NIF 
APTS. E recomuendatron Is Still open CO evaluation and 
review by upper echelon commands including NAVCOMPT. 
Currently, no conversions will be made unless the 
recommendation is approved. 

If NIF funding is eventually approved for all APTS, 
those already utilizing NIF will provide the example for 
conversion to such funding procedures. This conversion from 
non-NIF activities to NIF will take at least two years based 
on the current budget cycle [Ref. 25:р. 16]. Therefore, 
mission funding will remain as the current method for non-NIF 
APTS in the interim. 

With all APTS realigned under one major claimant, 
NAVCOMTELCOM will also be able to centralize contract 
management. This will enable many small requirements to be 
consolidated under one single contract. Such action can lead 
to more efficient procurement in terms of cheaper unit cost 
and government effort. With the flexibility of selecting the 
best options without individual contract delays and with 
procurements sized for maximized competition and therefore 


lower costs, centralized contract management will result in 


pn 


overall savings on hardware procurement and maintenance 


contracts. [Reife p NM 


D. SUMMARY 

The evolution of APTS from mere managers of telephone 
equipment to eventual designation as Local Base Communications 
Providers is direct evidence of the vital role they will play 
in the successful implementation of the BITS concept. With 
subsequent assimilation into the Network Management Center, 
these activities will be the cornerstone to complete 
interconnectivity between all communications services offered 
at any one base. The first and concurrent step toward this 
realization is the standardization of all APTS under one major 
claimant. Successful functional transfer will involve complex 
issues that must be resolved and will take many years for 


completion. But it is a step in the right direction. 
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VI. ISSUES, CONCERNS AND CONCLUSIONS 

After much research and examination, the authors of this 
thesis have formulated opinions of the BITS concept and its 
implementation. Those ideas are presented in this chapter. 

Technological innovations in the field QE 
telecommunications such as video teleconferencing, electronic 
mail, data base management, and automatic file transfers have 
propelled computer and communications services into an arena 
of prominence, importance and necessity. The demand for such 
Services seems to outdistance the technical capability 
currently available on most bases. 

With the proliferation of computer and communication 
systems that offer these services, developers and users are 
discovering the need for system components to communicate with 
one another or "speak the same language." [Ref. 32:p. 434]. 


When work is done that involves more than one computer, 
additional elements must be added to the system: the 
hardware and software to support the communication between 
or among the systems. Communications hardware is 
reasonably standard and generally presents few problems. 
However, when communication is desired among heterogeneous 
(different vendors, different models of same vendor) 
machines, the software development effort can be a 
nightmare. Different vendors use different data formats 
and data exchange conventions. Even within one vendor's 
product line, different model computers may communicate in 
unique ways. As the use of computer communications and 
computer networking proliferates, a one-at-a-time special- 
purpose approach to communications software development is 
too costly to be acceptable. The only alternative is for 
computer vendors to adopt and implement a common set of 
conventions. [Ref. 32:p. 446] 
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Integration of computer and communications systems grows 
increasingly popular and practical. Worldwide, the OSI model 
is becoming the accepted architecture for standardization of 
protocols for such systems. With the evolution and acceptance 
of ISDN, voice and data integration will become globally 


possible. 


A. THE BITS SUBARCHITECTURE 

As discussed in Chapter II, the BITS subarchitecture 
incorporates the philosophies of both the OSI model and ISDN. 
BITS is a good concept. The following arguments and 
advantages explain why: 


e An integrated network will allow users to access or 
request a variety of services through only one system. 


• Ап integrated system will be easier to operate and 
maintain than will a variety of independent systems. 


e Such a system can develop from existing communications 
resources and equipments. 


e Several activities can pool common resources (money, 
manpower) when necessary to acquire and implement new 
hardware, software, etc. to support the integrated system 
(1.е., installation of fiber optic cable}. 


e There will only be one central management focus; опе 
person in charge. 


e The administration and management of one integrated system 
vice a variety of independent systems will be much 
simpler. 


e Standardization and integration may be the best solution 
to a shrinking budget and shrinking manpower. 


e Standardization of system protocols is the way of the 
future. 
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With every new concept there are always some viable 
concerns. The following are mentioned for consideration by 
base COs or other action officers responsible for BITS 
implementation. Although not resolved within the realm of 
this thesis, some of these elements may be possible future 
research topics. In any case, it is the opinion of the 
authors that these issues are not insurmountable and should 
not deter the BITS implementation process. 

e Security. How is security managed and maintained on one 
integrated system that involves a variety of services each 
possibly requiring unique security needs? 

* All activities involved with the base integrated system 
will have to agree and adhere to the standardization. 
Specific ways of thinking may have to change where the 
priorities and importance of the integrated communications 
System are concerned. Agreement as to the use of common 
resources will be directly involved. 

* Legality and regulations. What are the requirements and 
regulations involved with integrating systems that provide 
administrative information to those systems concerned with 


tactical, operational and classified information? 


* Certain activities may have to sacrifice authority over 
unique systems when integrated with a common system. 


* Certain activities may not be willing to "give up" sacred 
resources to the "common pool." 


Chapter II also explored the concept of the Network 
Management Center. As stated, the NMC will be the focal point 
for the administration and operation of all base 
communications. Once BITS is implemented at any one base, the 
continued success of its operation will depend primarily on 


how smoothly the NMC performs all functions. 
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Proper evaluation of manning requirements for such a vital 
organization is extremely important. The NMC may provide 
valuable leadership billets for naval officers with the 1100 
designator. Manning requirements such as ranks, ratings, 
number of personnel and titles of each should be determined by 
a staffing standard. Such a study goes beyond the scope of 
this thesis but із brought forth atens сіпе ШЕСІ 


recommendation for a future research topic. 


B. BRIEF EVALUATION OF BITS ACQUISITION 

Chapter III explored the BITS acquisition process. This 
thesis briefly evaluates the strengths and positive aspects of 
that process and the acquisition strategy for BITS 
implementation. It also mentions some concerns and 
recommendations for possible further study. 

1. The Strengths 

NAVCOMTELCOM’s acquisition strategy for BITS is well 

defined with roles and responsibilities of the key players 
explicitly identified in writing. This will help alleviate 
any potential duplication of effort, and when any problems 
arise, it will be clear where to seek assistance. The entire 
strategy is clearly outlined. Once a specific base is 
identified for BITS implementation, a plan of action and 
milestones is drawn up and a schedule is published for all 
involved. There is little ambiguity involved in the process. 


Also, selecting two sites as prototypes for 
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implementation is a good approach. These sites will be 
closely monitored to uncover where problems in the acquisition 
process may exist. Final completion for both sites is 
expected to be attained in mid 1993. By uncovering problems 
at these sites in the early stages of implementation, costly 
mistakes should be avoided when BITS is put in place on a 
large scale. 

There will be a good deal of uniformity throughout the 
BITS acquisition process. The use of COTS during procurement 
will be cost effective. Costs will be easier to predict and 
it will reduce the waiting time for implementation. Before 
the BITS program was fielded, well defined standards and 
specifications were developed with inputs from suppliers. 

When a base assesses its needs, there are a variety of 
templates and CLINs to be used as guidelines. This makes the 
procurement much simpler for the contracting officer. Because 
the contracting officer will see requests for items in a 
standardized way, it will preclude him from misinterpreting 
what is desired and will allow for economies of scale. With 
Several bases requesting the same item, a larger scale 
purchase should be less costly. 

2. Some Concerns and Suggestions 

Although procurement using COTS is planned, there is 

Still a question as to whether suppliers will maintain the 


BITS system, or if Navy personnel will be trained to conduct 
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the maintenance themselves. Since both hardware and software 
are involved, it would appear that some maintenance and 
logistics support for spare parts, equipment repair and 
software upgrades will be required from external 
Organizations. How that is going to be accomplished, and at 
what level, should be identified as soon as possible. 

It is not too early to address systems maintenance. 
If BITS maintenance is the responsibility of the individual 
CO, users at USNA and Seal Beach should identify the type of 
maintenance they are looking for, evaluate the options 
provided to them by the suppliers (as either satisfactory or 
unsatisfactory), and discuss which option to select so that 
what is finally agreed upon is an acceptable arrangement for 
all concerned. This information should be provided to 
NAVCOMTELCOM and be forwarded to commands with subsequent BITS 
implementation scheduled. 

A source of central Navy funding to support BITS 
implementation should be considered. With a central funding 
source managed by NAVCOMTELCOM, or a single delegated 
authority, the project as a whole might withstand financial 
pressure better than smaller separate ones. Should DON 
financial cutbacks increase in the future and seriously impact 
base planning budgets, any spending reductions could be shared 
among all participating bases instead of each individual CO 
being left to decide which of his/her projects (many among 


which BITS is the only one) would undergo budget cuts. A 
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central funding source could ensure continuation of BITS 
progress and ultimate realization. 

Coordination among key players із ап absolute 
necessity for successful BITS acquisition and implementation. 
Regular meetings among participating members should be held to 
ensure that the entire process is going smoothly. Lessons 
learned with recommendations should be developed and forwarded 
via Echelon III commands to NAVCOMTELCOM. Such information 
should them be disseminated by NAVCOMTELCOM to commands 
scheduled for future BITS implementation. Such coordination 
must be recognized at all levels so that questions can be 
quickly answered and any problems expeditiously resolved. 
Only through close coordination and cooperation throughout 
every phase of each implementation can BITS be brought to 


B ccessful fruition. 


C. LEASE VERSUS BUY 

Purchasing telecommunication switches and lines appears to 
be the least costly method. The NLFS is a generic study which 
supports the purchase option and which can be applied to most 
naval bases. If an individual base CO believes unique 
circumstances exist on his/her base that would result in 
leasing as a more economical option, he/she can conduct a site 
specific lease versus buy analysis. A lease, however, can 
only be entered into if it shows cost savings over purchasing 


a system. 
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One area of concern is that while purchasing is less 
costly, it requires obtaining lump sum funding. With defense 
dollars so limited, this could lead to some bases being unable 
to upgrade existing systems. The result could be delayed or 


canceled system upgrades and BITS implementation. 


D. APTS FUNCTIONAL TRANSFER 

Chapter V described the current responsibilities of APTS 
and their link with the BITS concept and future 
implementation. Eventually, APTS will be renamed Local Base 
Communications Providers and their responsibilities will 
extend beyond those of merely providing quality telephone 
service to bases and stations. With the future objective of 
assimilation with the NMC, the ultimate integration of voice, 
data, and all communications services (the BITS concept) will 
be achieved. 

In reality, since the NMC is only in the conceptual stage 
at this time, and since APTS are fully functioning, on-line 
activities, the logical place to begin BITS implementation at 
the base level is with the APTS. The telephone system will 
Still be a major factor in base communications services, so 
upgrade and modernization is vital. Functional transfer of 
all APTS to one major claimant will enable consolidation of 
all resources necessary to expedite this upgrade. 

This thesis explored the value and possibility of NIF 


funding for all APTS. As stated, at this time NAVCOMPT is 
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reviewing and evaluating such a proposal. Regardless of the 
type of funding decided for support of the APTS, 
standardization of funding із essential to eliminate 
redundancy and simplify administration. 

As discussed in Chapter V, current manpower for APTS is a 
hodgepodge of civilian, military, and contract personnel. 
Standardization of manning requirements should be a benefit of 
having all APTS under one claimancy. As with the NMCs, a 
thorough evaluation of such requirements and the creation of 
a staffing standard will determine the best mix of manpower 
for the successful operation of the APTS. Again, such an 
analysis goes beyond the scope of this thesis but is 


recommended for future research. 


E. OTHER COMMENTS AND OBSERVATIONS 

Besides BITS, this thesis has described several other Navy 
architectures and subarchitectures created БОТ the 
standardization and modernization of naval communications. 
Although born with good intentions, such a variety of similar 
architectures and coinciding objectives tends to cause some 
confusion. Created to reduce overlapping missions and 
redundancy among communications systems, they are inclined to 
be somewhat repetitious themselves. 

These architectures and subarchitectures are currently 
under review at the OPNAV and SECNAV level. Eventual 


consolidation of some or all of these architectures will 


87 


probably take place. Copernicus may become the leading 
architecture, with BITS, representing ashore communications, 
aS an integral part. The Naval Communications Control 
Architecture (NCCA) may be eliminated. Such consolidation is 
probably necessary to strengthen the architectural concept and 
to emphasize the importance of naval communications 
standardization. However, there is one concern. Copernicus 
concentrates on naval tactical communications and operations. 
As shown in the thesis, BITS provides a critical link in this 
scenario. But BITS is also concerned with the standardization 
of communications systems that provide administrative and 
logistic support as well as tactical support. Hopefully, this 
concept of integrating all such systems will not be lost if 
major architectures are not accepted or approved. 

Finally, Figures 14 and 15 [Ref. 6] illustrate current 
Systems, targeted and fully-funded, for the Air Force and the 
Army. Each is strikingly similar to the Navy's BITS 
subarchitecture. Perhaps it would be forward thinking to step 
beyond eliminating the redundancies of communications systems 
within the individual services and to look toward integration, 
interoperability and interconnectivity of communications 
systems for all the Armed Forces. In these times of deep 
budget and personnel cuts, any way of consolidating similar 
Systems is an absolute necessity and may be the only way 


certain systems, architectures, and concepts can survive. 
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APPENDIX A. FIBER OPTICS FOR BITS 


A. INTRODUCTION TO FIBER OPTICS 

Developments and demands in electrical communications, 
creating the need to transmit enormous amounts of information, 
have increased so rapidly in recent years that electromagnetic 
carrier waves of much higher frequencies are necessary. The 
"invention of the laser in 1960 made available a coherent 
light source some 10,000 to 100,000 times higher in frequency 
than the existing microwave generators." Outstanding advances 
in fiber optics since the early 1970s, particularly in a 
considerable increase in the life of a semiconductor laser and 
production of low loss fibers, has established the 
practicality of optical fiber communications. [Ref. 33:p. 2] 

The advantages of fiber optic communications over other 
forms (such as other wire communications or radio frequency 
communications) are numerous. The large bandwidth (1 and 100 
gigahertz (GHz)), respectively, for о с апа single-mode 
fibers over 1 km) provides the capability of carrying very 
high information rates. [Ref. 33:p. 11] Very low losses 
permit short distance communications with no repeaters and 
long haul communications with wide repeater spacing. The 
small size, low weight, ruggedness, and flexibility of optical 


fibers make them extremely ideal for military applications. 
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Such characteristics also provide benefits in storage, 
transportation, handling, installation and underground cable 
Space. Natural electrical insulators, optical fibers can be 
incorporated into cables of non-conducting components which 
makes them immune to arcing or sparking and ideally suited for 
use in hazardous environments. With optical fibers there is 
no electromagnetic interference, small crosstalk, high 
security, and high resistance to chemical attack and 
temperature variations. (Ref. 34:p. 286] 

As stated, optical fiber communications provides a 
tremendous advantage in military use. There are many other 
potential military application advantages such as high 
reliability and survivability in the most severe situations. 
The special features of fiber optics can have an impact on the 
military in two ways: 

* Where a particular job is currently being done by 
conventional techniques but where fibers could do it 
better [Ref. 34:p. 292]. 

* Where fibers open up the possibility of achieving 
functions which are impracticable using conventional 
approaches [Ref. 34:p. 292]. 

Advantages of fiber optics can be ideally applied to such 
military uses as in short distance systems, mobile units, 
deployable links; long distance communications, and 
intermediate distance fixed links. The concept of BITS 


focuses on this last application. Intermediate distance fixed 


links typically range from 100 meters to many kilometers and 
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include headquarters complexes, bases, airfields, and 


shipyards. 


Bandwidth requirements range from very moderate, e.g. 
below 2 megabits рег second where only speech 
communication is involved, to many tens and even hundreds 
of megabits for video, radar data, and sophisticated 
sensor outputs. The larger distance, higher bandwidth 
links in particular make heavy demands on the technology, 
especially since a high degree of ruggedness and all- 


around 'survivability' (e.g. ability to continue operating 
after nuclear irradiation and structural damage to 
portions of the complex) are required [Ref. 34:p. 293]. 


This Appendix studies the applicability of a fiber optic 


System as part of the implementation of BITS at any average- 


sized base. 


B. DESIGN PROCEDURES AND SPECIFICATIONS 
Figure 16 [Ref. 3:p. C-44]is an illustration of a generic 
BITS system. It is a closed loop bus topology with nine 


connections including: 


The base switch complex (BSC) with access to the Defense 
Communication System (DCS). 


The network management center (NMC). 

Technical control facilities. 

Various basewide emergency alarms. 

Several buildings. 

The pier. 

Video teleconferencing (VTC). 

A gateway to other activities beyond the base. 


For this Appendix, parameters suggested by BITS system 


engineers at the Naval Computer and Telecommunications Command 
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(NAVCOMTELCOM) and outlined in their Navy Base Communications 
Specifications [Ref. 15] are used. 
l. Light Sources 

For optical fiber communications systems, light 
sources must display specific characteristics. These include 
high efficiency, long life-time-in-use, reasonable low cost, 
sufficient power output, capability for various types of 
modulation, and physical compatibility with fiber ends [Ref. 
Sep. 94]. Semiconductor diodes that produce light when a 
current is passed are the generally accepted light sources for 
fiber optic systems. These are of two types: injection laser 
diodes (ILDs) and light emitting diodes (LEDs). Lasers are 
much brighter, launch more power into a fiber, have a faster 
response, and its narrow line width increases maximum 
bandwidth availability which is crucial for high capacity, 
long haul systems. LEDs are generally used with multimode 
fibers. 

For a typical Navy base configuration, the LED is the 
economically appropriate light source. Distances are 
intermediate vice long haul and choice of fiber, discussed 
later, is multimode. LEDs are of three basic configurations: 
edge, high-radiance (Burrus type), and surface emitters. Edge 
emitters use internal waveguiding to make emitted light more 
directional. Designers and manufacturers aim development at 


high radiance LEDs for communications systems, however, 


25 


because their structure demonstrates more efficient coupling 
into the optical fiber [Ref DE Jol. LEDs produce 
insignificant noise levels which are proportional to the 
information bandwidth and the number of transmission modes 
propagated in the fiber. 

2. Light Detectors 

The purpose of a light detector is to convert optical 
signals into electrical signals. Two types of semiconductor 
photodiodes, the PIN and the avalanche photodiode (APD), are 
commonly used. 

Photodetectors must meet specific requirements to be 
effective. These characteristics include: high sensitivity at 
the light source wavelength, wide bandwidth or high speed 
response to track light intensity variations, small additional 
noise, stability over external conditions, and long life- 
times-in-use at reasonable costs. Photodiodes are described 
by four basic quantities: response time, quantum efficiency, 
total noise equivalent power and responsivity [Ref. 353p 
120]. PIN detectors have lower responsivity and no internal 
gain and are usually used for small bandwidth systems less 
than 15 megahertz and short-length runs less than 500 meters. 
"APD's have high internal gains, high responsivity, fast 
response times and large gain-bandwidth products, with small 


active areas." [Ref. 35:p. 131]  APD detectors are usually 
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used in situations where optimal noise performance is needed. 
Both detector types are useable in BITS. 
3. Splices and Connectors 

A fiber optics communication system is comprised of 
many components: sources, detectors, repeaters, devices, etc., 
that must be efficiently linked together to optimize the 
system. Splices, couplers and connectors are used to link 
these various components. Splices permanently join two fibers 
or two fiber bundles. Couplers link two or more fibers 
together providing two or more paths for the transmission 
Signal. A connector links one fiber to another or to 
repeaters or to end devices in such a way that as much of the 
Originally transmitted signal as possible is received. 
Connectors are usually removable from the rest of the optical 
fiber transmission system. Low cost, low loss, high strength, 
reproducibility, and reasonably simple installation and 
maintenance are factors to consider when choosing any linking 
mechanism [Ref. 35:p. 67-68]. T-couplers are commonly used. 
These devices (also called in-line data bus couplers and 
multi-fiber connectors) are three-port mechanisms that tap 
into a main bus. Because of losses introduced by T-couplers 
in a series, the maximum number of nodes using T-couplers is 


about ten. [ere o6.p. 59g 
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4. Modal Selection 

Optical fibers are divided into two classes: single- 
mode and multimode with the latter sub-divided into two 
further types: step-index and graded-index. Single mode 
fibers have a very wide transmission bandwidth; several 
magnitudes greater than graded-index multimode. But because 
of a core radius of only a few micrometers, it is not easy to 
join such fibers without experiencing unwanted loss. It is 
very important that material for the cladding has the same 
high quality optical properties as the core. With multimode 
step-index fibers, handling is very easy because of its large 
core radius of up to a hundred or more micrometers. But its 
transmission bandwidth is very small, only a "few tens of 
megahertz over a kilometer." (Кени Заре а син 

The best compromise between multimode and single mode 
fibers is the multimode graded-index. It has a core radius 
Similar to step-index so it can be handled easily (easy 
splicing and connecting) but its transmission bandwidth is 
about a hundred times larger [Ref. 92 ЕГЕСІ ІР It can 
therefore carry more information by several orders of 
magnitude than the step-index fiber. Because rays within the 
core travel faster than in step-index fibers, it gives lower 
modal dispersion. And because its core radius is greater than 
single mode fibers, it does not require that light be launched 
into a very small core. For a BITS fiber optics system, the 


multimode graded-index (GRIN) fiber is the logical choice. 


BIB 


GRIN fiber with a core diameter of 62.5 um and a cladding 
diameter of 125 um are recommended by NAVCOMTELCOM engineers. 
The number of modes for the 62.5 um diameter fiber is 
approximately 849, therefore modal dispersion should be a 
factor in rise time calculations. 
5. Modulation and Pulse Format 

Most fiber optic communications systems are based on 
binary pulse code modulation (PCM). Current systems are more 
applicable to digital transmission than analog transmission 
for several reasons: signal regeneration at each repeater can 
be accomplished with a minimal amount of generated noise, 
analog signals are more susceptible to noise and signal 
distortion, and the frequency division multiplex equipment 
used for analog systems is more expensive than the time 
division multiplex equipment used for digital transmission. 
"The use of PCM with light source intensity modulation is 
relatively insensitive to noise since only the absence or 
presence of pulse energy is detected." [Ref. 35:p. 111]. The 
choice of pulse format is an important design feature for 
digital systems. Pulse formatting assigns fixed voltage 
levels to represent binary ones and zeros [Ref. 37:p. 91]. 
Mandated by Navy specifications, Nonreturn to Zero (NRZ) is 


the choice format for a BITS fiber optic system. 
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C. ANALYSIS OF DESIGN 
Once system specifications are set, the basic engineering 
must prove to be sound. There are two major factors to 
consider for a fiber optic system: optical power requirements 
and rise time (dispersion) requirements. Calculations ster 
both of these factors were accomplished to identify which one 
was the limiting factor. The generic BITS system in this 
study uses a closed loop bus topology. The longest link 
distance (D) was assigned a nominal value of 10 kilometers 
(km). Basic assumptions included the use of an LED, a GRIN 
multimode optical fiber, and an operating wavelength of 1310 
nanometers. 
1. Power Analysis 
The power budget is a plan for allocating power to 
such components as connectors, splices, and optical fiber, and 
ensuring that a positive power margin exists for the designed 
10 km link. It is necessary to determine how much light 
energy must be provided by the transmitter to overcome various 
system losses and still satisfy the energy input requirement 
[Ref. 36:p. 5]. Calculations are summarized in Figures 17 and 
18 for a worst case scenario and a design objectives scenario. 
Obtained values are used to determine if this system is power 
limited. This analysis covers a system with both a PIN and an 
APD detector. The power budget was determined in the 


following manner: 
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a. Power Required at the Detector 
As defined by the engineers at NAVCOMTELCOM, the 


following power is required at each of the specified detectors 


(Ра): 
е РІМ -38 ист 
* APD сз 5 dBm 
The PIN detector requires more power at the 
detector than the APD. If the PIN detector meets system 


requirements, and there is enough power left to detect the 
signal, the PIN should be selected since it is less expensive. 
b. Losses 

To determine power requirements, it is essential to 
consider all losses involved within the system. The following 
apply: 

(1) Input Coupling Loss. This loss occurs where 
the source light is introduced to the system from the LED. In 
this system, the input coupling loss (L,) is 1.0 dB.  [Ref. 
ES p. 18] 

(2) Multi-fiber Connector Loss. In this example 
BITS system, T-couplers have been selected which have a worst 
case loss of 1.0 dB each and a design objective loss of 0.7 dB 
each. [Ref. 15:p. 38] Since each base that implements BITS 
will have unique needs, nine connectors have been chosen for 
this example, giving the system a total worst case connector 


loss (L,) of 9.0 dB and a design objective loss of 6.3 GB. 


NOL 


FIBER OPTIC DESIGN ANALYSIS SUMMARY 


WORST CASE SCENARIO 


Fiber type: Multimode, graded index, 62.5 um core/125 um cladding 


Operating wavelength (L) 
Link or span length (D) 
Maximum fiber attenuation rate (a) 


POWER BUDGET SUMMARY 


Detector type PIN 
Power required at the detector (P,) -38.0 
Input coupling loss (L,.) 1.0 


Multi-fiber connector loss (L,) 
1.0 dB per connector x 9 connectors 9.0 


Splicing loss (Ly) 


0.5 dB per splice x 2 splices 1.0 
Fiber loss (L, = D x a) 10.0 
Degradation margin (M,) | 10.0 
Total loss (L,), incl. degradation margin 2176 
Required power at source (P, - P, * L) -7.0 
Typical power delivered 

by an LED (P,,) (100 uW) -10.0 
Link Margin (M, - P, - P,) -3.0 
Maximum Distance (D, - D + M,/a) 7.0 


1310 nm 

10 km 
1.0 db/km 
APD 
dBm -43.5 
dB 1.0 
dB : 9.0 
dB 1.0 
dB 10.0 
dB 10.0 
dB 31.0 
dBm -12.5 
dBm -10.0 
dBm 2.5 
km 152215 


Figure 17. Power Budget Summary Worst Case Scenario 
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FIBER OPTIC DESIGN ANALYSIS SUMMARY 


DESIGN OBJECTIVES SCENARIO 


Fiber type: Multimode, graded index, 62.5 um core/125 um cladding 
Operating wavelength (L) 1310 nm 

Link or span length (D) 10 km 

Fiber attenuation rate (a) 1.0 db/km 


POWER BUDGET SUMMARY 


Detector type PIN APD 
Power required at the detector (P,) -38.0 dBm -43.5 dBm 
Input coupling loss (L,,) 1.0 dB 1.0 dB 
Multi-fiber connector loss (L,) 

0.7 dB per connector x 9 connectors 6.3 dB 6.3 dB 
Splicing loss (L,,) 

0.3 dB per splice x 2 splices 0.6 dB 0.6 dB 
Fiber loss (L, = D x a) 10.0 dB 10.0 dB 
Degradation margin (M,) | 10.0 dB 10.0 dB 
Total loss (L,), incl. degradation margin 27.9 dB 27.9 dB 


ж-. шш» өш. -ғ» “жз oe a oe «шә = æ e e oe oe = 


Required power at source (P, - P, + L,) -10.1 dBm -15.6 dBm 
Typical power delivered 

by an LED (P,,,) (250 uW) -6.0 dBm -6.0 dBm 
Link Margin (M, = Pig, - P,) 4.1 dBm 9.6 dBm 
Maximum Distance (D, = D + M,/a) 14.1 km 19.6 km 


Figure 18. Power Budget Summary Design Objectives Scenario 
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For an average-sized base, nine is a high number of 
connectors, but to err on the side of caution ensures that 
future needs can be satisfied with minimal upgrades to BITS. 

(3) Splicing Loss. There are two splices in the 
link, one at either end of the LED. Using the worst case loss 
of 0.5 dB and the design objective loss of 0.3 dB, there was 
a link splicing loss (L,) of 1.0 dB and 0.6 dB, respectively 
Per BITS design specifications, splicing or connector loss is 
reduced by the requirement to cut the fiber to the desired 
length between nodes. This reduces the number of extra 
splices or single fiber connections needed to connect shorter 
precut fiber lengths to span a larger link. {Ref. 15:р 7952 
38) 

(4) Fiber Loss. This loss is dependent upon 
link length and maximum fiber attenuation rate. This system 
is initially designed for a maximum 10 km fiber link. Design 
specifications for BITS allows an attenuation loss value 
ranging from 0.5 to 1.0 dB/km. [Ref. 15:р. 38] For both 
scenarios the worst case upper limit of 1.0 dB/km was chosen, 
thus the fiber loss (L,;) is 10 dB. 

(5) Degradation Margin. This margin (M,) was 
specified by the NAVCOMTELCOM engineers to be 10.0 dB (worst 
case). Military standards call for a positive margin of at 
least 6.0 dB (design case) [Ref. 36:p. 75]. This margin 


accounts for losses over time for component aging, the effect 
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of varying temperature on light sources and detectors, backhoe 
loss (fiber breaks and repairs), and for manufacturing 
tolerance. 
c. Power at the Source. 
Power delivered by an LED (Pim) ranges from 100 uW 
(-10.0 dBm) (worst case) [Ref. 39:p. 729] to 250 uW (-6.0 dB) 
(design case) [Ref. 40:p. 290]. 
d. Link Margin and Maximum Distances. 
The power at the source minus the system losses 
(including degradation margin) must be at least equal to the 
power required at the detector for the system to be viable. 
DLP Losses 
Link margin (Mj) for the power budget is calculated 
by subtracting the power delivered to the detector from the 
power delivered from the LED. Maximum distances (D,) without 
repeaters is calculated by adding the original designed link 
distance (D, or 10 km) to the value of the link margin divided 
by the fiber attenuation rate (a). 
2. Rise Time/Dispersion Analysis 
Once power requirements have been met, the system rise 
time must be calculated to determine whether or not the 
components are able to respond fast enough to handle the given 
Signal data rates. Calculations are summarized in Figures 19 
and 20 for the digital video case (70 Mbps) [Ref. 39:p. 898] 


and for Data Signal Rates capable of carrying up to 139.264 
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DIGITAL RISE TIME SUMMARY 





Input data signal rate (R,) Digital video 70 Mbps 
Optical line rate (R, = R., for NRZ) 70 Mbps 
Optical transmitter (Source) LED 
Spectral linewidth (L,) 50 nm 
Bandwidth-distance factor (B,) 1000 MHz-km 
Material dispersion coeffient (d,,) 0.006 
ns/(nm x km) 

Bit error rate (BER - 1 x 10'!!x p) dp 
Allowable rise time (t = 0.7/R,) 10.00 ns 
Source (LED) rated rise time (t,) 4.0 ns 
Detector rated rise time | 

APD (tj) 0.5 ns 

PIN (tj) 1.0 ns 
Rise time due to material (Chromatic) dispersion 

Ce Se oD 3.0 ns 
Rise time due to fiber modal dispersion 

tma = 350 x D/B, 3.5 ns 


System rise time 


tak 7 121 (Go t СЫ APD 6.76 ns 
PIN 6.80 ns 

Margin for system rise time (M,) APD 3.2 ns 
Maximum distance (D,,,) PIN/APD 17.6 km 


Figure 19. Digital Rise Time Summary (Digital Video) 
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DIGITAL RISE TIME SUMMARY 


Input data signal rate (R,) DS4N4 139.264 Mbps 
Optical line rate (R, = R,, for NRZ) 139.264 Mbps 
Optical transmitter (Source) LED 
Spectral linewidth (L,) 50 nm 
Bandwidth-distance factor (By) 1000 MHz-km 
Material dispersion coeffient (d,,) 0.006 
ns/(nm x km) 

Bit error rate (BER - 1 x 10'!!x D) 1057 
Allowable rise time (t = 0.7/R,) 5.03 ns 
Source (LED) rated rise time (t,) 4.0 ns 
Detector rated rise time 

APD (t) 0.5 ns 

PIN (t.2) 1.0 ns 
Rise time due to material (Chromatic) dispersion 

te ас. хрх р 3.0 пв 
Rise time due to fiber modal dispersion 

Ста = 350 x D/Bg 3.5 ns 


System rise time 


ee eee COMME t^ * to^ tuo)? APD 6.76 ns 
PIN 6.80 ns 
Margin for system rise time (M) APD -1.74 ns 
PIN -1.78 ns 
Maximum distance (D,,,) PIN/APD 4.3/4.5 km 


Figure 20. Digital Rise Time Summary (DS4N4) 
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Mbps (DS4N4). [Ref 3985599) 
a. Maximum Allowable Rise Time 

The maximum allowable rise time (t,,,) when using an 
NRZ coding format is determined by an optical line rate (R,), 
using the following equation: 

oc: EO DIES 

The larger the data rate, the less time allowed for 
System rise time. 

The optical line rate (R,) for a NRZ coded system 


is equal to the data signal rate (R,). For BITS, tre 


following North American data signal rates are desired: 


SED - 1.544 Mbps 
• роб = 3.154 Mbps 
«Do? = 6.312 Mbps 
« DS3 = 44.736 Mbps 


e Digital video 70 Mbps 


e DS4N4 


139.264 Mbps 
[Ref. 15:p. 38], [Ref. 38:p. 9] апае ории я 
b. System Calculated Rise Time 
To determine what the actual total rise time will 
be, we must consider the different components as follows: 
(1) Source (LED) Rated Rise Time (t,) is 4.0 ns 


(Ref. 41-р. 741] 
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(2) Detector Rated Rise Time (t,) is 0.75 ns for 
an APD [Ref. 42:p. 4] and 1.0 ns for a PIN [Ref. 43:p. 4]. 

(3) Rise Time Due to Material (Chromatic) 
Dispersion (taa) is caused by the nonlinear aspects of 
refractive index with respect to transmission wavelength [Ref. 
Soep. 14). The speed of light through a fiber varies with 
refractive index, which itself is wavelength dependent. 
Light, having a wavelength at which the refractive index is 
lower, will travel faster than a light at a wavelength at 
which the refractive index is higher [Ref. 36:p. 20]. Rise 
time due to material dispersion (t,) is a function of the 
material dispersion coefficient (dwa), spectral linewidth (L), 
and link length (D). We obtain a value using the equation: 

p рер 
We have specifications for a material dispersion coefficient 
an6 О ps/(nm * km) (or .006 ns/ (nm * km)) [Ref. 15:p. 38], 
spectral linewidth of 5 nm [Ref. 41:p. 4], and our distance is 
ШО km. 

(4) Rise Time Due to Fiber Modal Dispersion (t,,) 
is due to the differential time delay of propagating paths 
from different waveguide modes [Ref. 36:p. 79]. It Occurs 
because light can travel different paths within the fiber 
core. These paths vary in length, and because of this, they 


will arrive at the detector at different times. Rise time due 


MIS 


to fiber modal dispersion is a function of distance (D) in km 
and bandwidth distance factor (B4) in Mhz * km, equated as: 

t=" 350 up es 

The bandwidth distance factor was specified to 
be 1000 Mhz * km. [Ref. 15:p. 37) 

c. Calculated Rise Time 
After computing the individual contributors to 

system rise time, the squares of each factor are added, and 
the square root of the sum is determined. Once that is done, 
it is multiplied by a factor of 1.1 to obtain the calculated 
System rise time. 


t l.l * (t. 5 tc ra EC 


cale — 
This value must not exceed allowable rise time or 

the system is not viable, as it will be dispersion limited. 

d. Link Margin and Maximum Distance 

Rise time link margin was calculated by subtracting 
the calculated rise time (t.,,.) from the maximum allowable 
rise time (t). Maximum distance for each data rate can then 
be determined by solving the above calculated system rise time 
equation for the distance (D) and substituting in the various 
values for maximum allowable rise time (t, for the 


calculated system rise time (t ) value. 


calc 
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D. SUMMARY 
l. Basic System 

The fiber optic system analyzed is a 10 km closed loop 
bus with nine nodes or subsystems (e.g., local area networks). 
The optical source is a light emitting diode (LED) with an 
operating wavelength of 1310 nanometers, using a graded index 
multi-mode optical fiber (65.5/125 micrometer core/cladding 
diameter), and either a APD or PIN detector. The basic 
conclusion, in most cases, is to use the PIN detector. 

2. Power Conclusions 

The use of a PIN detector in the worst case scenario 
resulted in a -3.0 dBm margin, which translates into a maximum 
distance of seven kilometers. This negative margin can be 
easily corrected with the use of the higher powered military 
specified 250 uW LED (-6.0 dB) vice a nominal 100 uW LED 
(-10.0 dB). This action would result in a positive margin of 
1.0 dBm, which translates into a maximum distance of 11 
kilometers. The 3.0 dBm negative margin could also be 
corrected with the use of the APD because it is more sensitive 
and requires less received signal power. The use of the PIN 
in the design objective scenario yields a +4.1 dBm margin, 
which translates into an achievable total distance of 14.1 
kilometers. 

In summary, the proposed BITS system analyzed in this 


study is not power limited. If distances greater than 14 
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kilometers are desired, then three factors must be considered: 
(1) obtain an LED with increased output power. LEDs can 
deliver up to approximately 1 milliwatt (0 dBm), (2) obtain a 
PIN detector that requires less received signal power or 
replace it with an APD, (3) reduce the amount of losses over 
the fiber link, such as reducing the number of T-connectors or 
obtaining a fiber that has a lower attenuation rate (dB/km), 
like the single mode fiber. However, the use of a single mode 
fiber will require the decision-maker to consider the use of 
different optical sources and detectors. 
3. Rise Time/Dispersion Conclusions 

A positive margin was obtained for all data rates 
except for the 140 Mbps DS4N4. As the data rate increased, 
the maximum allowable rise time for the DS4N4 channel fell to 
approximately 5 nanoseconds, whereas the calculated rise time 
was approximately 6.8 nanoseconds. This negative margin 
implies that the 10 kilometer system is rise time-limited for 
the DS4N4 data rate. In general, as the data rate increased, 
then rise time limitation become important. For this 
scenario, rise time limitation occurs for data rates above 
approximately 103 Mbps. If higher data rates are desired, 
then the link distance must be shortened. For the DS4N4 
channel, the maximum distance before the use of a repeater is 


approximately four kilometers. 


BLZ 


This system is not rise time-limited for the desired 
70 Mbps digital video channel, and for this data rate, both 
rise time and power limitations are important considerations 
for link distances of 14 to 17 kilometers. It is also not 
rise time-limited for lower data rates, and in general, the 
system tends to be more power limited for longer distances at 
data rates for DS1 through DS3. 

To obtain positive rise time margins for longer link 
distances then the following should be considered: (1) 
decrease the data rate, (2) obtain optical sources and/or 
detectors that are more sensitive and display lower rise time 
dispersion characteristics, and (3) change to single mode 
fiber to eliminate modal dispersion. As stated earlier, the 
use of a single mode fiber will require the decision-maker to 


consider the use of different optical sources and detectors. 
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APPENDIX B. ACRONYMS 
Acronym 
A 
ADP--Automated Data Processing 
APD--Avalanche Photodiode 
APR--Agency Procurement Request 


APTS--Activities Providing Telephone Service 


ASDP--Abbreviated System Decision Paper 


ASN RD&A--Assistant Secretary of the Navy for Research, 


Development, and Acquisition 
AUTODIN--Automated Digital Network 
AUTOVON--Automatic Voice Network 
B 
BAFO--Best and Final Offer 
BCA--Base Communications Assessment 
BCS--Base Communications Specifications 
BITS--Base Information Transfer System 
e 
CAI--Command, Control, Communications, Computers and 

Intelligence 
CBCO--Consolidated Base Communications Offices 
CCC--CINC Command Complex 
CDRL--Contract Data Requirements List 


CIM--Corporate Information Management 
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18 
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37 
75 


60 
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64 
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37 
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Acronym 

CINC--Commander in Chief 

CINCLANTFLT--Commander in Chief, Atlantic Fleet 

CLIN--Contract Line Item Number 

CNO--Chief of Naval Operations 

CO--Commanding Officer 

COTR--Contracting Officer Technical Representative 

COTS--Commercial Off The Shelf 

D 

DASN (IRM)--Deputy Assistant Secretary of the Navy for 
Information Resource Management 

DCS--Defense Communication System 

DDN--Defense Data Network 

DISA--Defense Information System Agency 

DISNET--Defense Integrated Secure Network 

DMS--Defense Message System 

DOD--Department of Defense 

DON--Department of the Navy 

DSN--Defense Switched Network 

E 

E-mail--Electronic Mail 

ECP--Engineering Change Proposal 

ER--Efficiency Review 

F 


FIP--Federal Information Processing 
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37 
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16 


17 
18 
23 


23 


18 


15 


23 


38 


74 


76 


Acronym 

FIRMR--Federal Information Resources Management 
Regulation 

FOC--Full Operational Capability 

FTS 2000--Federal Telecommunications System (Year 2000) 

G 

GLOBIX--Global Information Exchange System 

GRIN--Graded Index 

GSA--Government Services Agency 

T 

ILD--Injection Laser Diode 

IOC--Initial Operational Capability 

IS--Information System 

ISDN--Integrated Services Digital Network 

ITAC--Information Technology Acquisition Center 

L 

LAN--Local Area Network 

LCM--Life Cycle Management 

LED--Light Emitting Diode 

LTOP--Lease to Purchase 

M 

MENS--Mission Essential Needs Statement 

MILNET--Military Network 

MTA--Message Transfer Agent 

N 


NAVCOMPT--Navy Comptroller 
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36 
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38 
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39 


26 


29 


49 


28 


23 


25 
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Acronym 

NAVCOMTELCOM--Naval Computer and Telecommunications 
Command 

NAVSEASYSCOM--Naval Sea Systems Command 

NAVSUPSYSCOM--Naval Supply Systems Command 

NCCA--Naval Communications Control Architecture 


NCTS--Naval Computer and Telecommunication Station 


Page 


56 


39 


44 


NCTAMS--EASTPAC Naval Computer and Telecommunication Area 


Master Station, Eastern Pacific 

NCTAMS LANT--Naval Computer and Telecommunication Area 
Master Station, Atlantic 

NCTAMS MED--Naval Computer and Telecommunication Area 


Master Station, Mediterranean 


40 


40 


40 


NCTAMS WESTPAC--Naval Computer and Telecommunication Area 


Master Station, Western Pacific 
NIF--Navy Industrial Fund 
NISMC--Navy Information Systems Management Center 
NLFS--Navy Leasing Feasibility Study 
NMC--Network Management Center 
NRZ--Non-Return to Zero 
Q 
OMB--Office of Management and Budget 
OSI--Open System Interconnection 
OUA--Organization User Agent 
Р 


PBX--Private Branch Exchange 


TI17 


40 


59 


39 


52 


T7 


99 


53 


15 


25 


56 


Acronym 

PCM--Pulse Code Modulation 

PIP--Program Implementation Plan 

POA&M--Plan of Action and Milestones 

POM--Program Objective Memorandum 

PPBS--Planning, Programming, and Budgeting System 

R 

RDT&E--Research, Development, Testing and Evaluation 
RFP--Request for Procurement 

S 

SDP--System Decision Paper 

SOW--Statement of Work 

SPAWARSYSCOM--Space and Naval Warfare Systems Command 
STU-III--Secure Telephone Unit 

T 

TADIXS--Tactical Data Exchange Systems 

TCC--Tactical Command Center 

TCP/IP--Transmission Control Protocol/Internet Protocol 
TELSUM--Telecommunications Summary 

TMD--Telephone Management Detachment 

TMP--Telephone Modernization Plan 
TSR--Telecommunications Service Request 

U 

USNA--United States Naval Academy 

V 


VTC--Video Teleconferencing 
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